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MINUTES 


PUBLIC   UTILITIES  COMMISSION 
CITY   AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
2:00  P.M. 
January  8,  1985 

COMMISSIONERS 
Nancy  C.   Lenvin,  President 
John  M.   Sanger,  Vice  President 


H.   Welton  Flynn 


Joseph  F.  Barletta 


Louis  J.  Giraudo 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


85-001 


Call  to  Order:     2:05  P.M. 


Present:       President  Nancy  Lenvin,   Vice  President  John  Sanger, 
Commissioner  H.  Welton  Flynn 

Commissioner  Louis  Giraudo  arrived  at  2:12  P.M. 
Absent:         Commissioner  Joseph  Barletta 


The  Minutes  of  the  regular  meeting  of  December  27,  1984  were 
approved . 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

85-0002        GM     Rescheduling  the  regular  Commission  meeting  of 

February  12,   1985  to  Wednesday,   February  13,   1985,  at 
2:30  P.M.,    in  the  Commission  Room,   Main  Library,  San 
Francisco,  CA. 

Vote:     Ayes  -  Lenvin,   Sanger,  Flynn 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0001         MR     Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$21,115.00. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0003         HH     Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.   HH-735,   Potrero  and  Presidio  Yards, 
Control  Cable  Replacement. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0004         MR     Rejecting  the  sole  bid  received,   Municipal  Railway 

Contract  No.   MR-907,   Presidio  Division,  Shop  Heating 
and  Ventilation  Modification,   and  authorizing  the 
readver tising  of  the  contract  under  Municipal  Railway 
Contract  No.  MR-907-R. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


85-002 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0005         MR     Approving  Debit/Credit  Modifications  Nos.   54  through 
67  to  Municipal  Railway  Contract  No.  MR-829, 
Rehabilitation  of  Cable  Car  Trackway,   Hyde  Street 
Loop,   for  additional  work  at  a  cost  of  $30,290.00, 
Underground/Railco  Multi,  Contractor. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0006        WD     Accepting  work  performed  under  Water  Department 

Contract  No.  WD-1897,  Repair  Roof,   Calaveras  Outlet 
Tower,   Alameda  County,  as  satisfactorily  completed; 
and  authorizing  final  payment  in  the  amount  of 
$4,089.05  to  Western  Roofing,  Contractor. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0007        WD     Accepting  work  performed  under  Water  Department 

Contract  No.  WD-1882,   Calaveras  Reservoir,  Contact 
Grouting  of  8-ft.   Diameter  Outlet  Tunnel,  as 
satisfactorily  completed;  and  authorizing  final 
payment  in  the  amount  of  $69,760.86  to  A.  Ruiz 
Construction  Co.,    Inc.,  Contractor. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0008         MR     Approving  Revolving  Fund  payments  made  by  the  General 
Claims  Agent,   totaling  $54,332.33,   for  settlement  of 
claims  against  the  Municipal  Railway,   in  the  month  of 
December,  1984. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

85-0009        WD     Requesting  the  Board  of  Supervisors  to  authorize  the 
Water  Department  to  join  the  Association  of 
Metropolitan  Water  Agencies. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


85-003 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  for 
$800,000.00  of  Transportation  Development  Act  capital 
improvement  funds  for  the  development  of  a  cable  car 
maintenance  management  system  and  a  reserve  fund  for 
claims . 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer,   Public  Utilities  Commission,   to  increase 
the  amount  of  the  Professional  Services  Agreement 
with  Woodward-Clyde  Consultants  to  a  sum  not  to 
exceed  $1,460,000.00,   to  complete  the  short-term 
mitigation  measures  outlined  in  Amendments  Nos .   1  and 
2  and  to  initiate  exploration  of  long-term  solutions 
to  the  Kirkwood  Penstock  slippage. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1911,   San  Andreas  Cottage  Replacement. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Awarding  Water  Department  Contract  No.  WD-1915, 
Repair  Concrete  Roof  Beams,   University  Mound 
Reservoir,   South  Basin,   in  the  amount  of  $197,030.00, 
to  American  Grouting,    Inc.,  Contractor. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


*********** 


85-004 


Report  of  the  General  Manager 
Media  Relations 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities, 
announced  that  as  of  February  1,   1985,   the  media  relat ions ' funct ion 
will  be  separated  from  the  community  relations  function.     He  said 
that  the  Media  Relations  Unit  will  be  composed  of  Ann  Milner  Warren 
Hanson  and  a  clerical  support  person,   and  will  operate  out  of  his 
office. 

Federal  Funding 

Mr.  Nothenberg  reported  that  the  City  joined  Mayor  Bradley  of  Los 
Angeles  in  an  effort  to  try  to  convince  Congress  not  to  put  a 
complete  stop  to  UMTA  Section  9  funding.     There  is  also  an  attempt 
to  phase  out  operating  and  revenue  sharing  funds  and  to  cut  Section 
3  funds.     He  said  that  it  is  clear   that  we  will  have  to  struggle  to 
maintain  federal  funding  and  that  we  will  have  to  depend  much  more 
heavily  on  local  funding  in  the  future. 


******** 


Discussion  of  First  Quarter  1984-85  Management  by  Objectives 
performance  reports. 

Mr.  Nothenberg  said  that  he  has  been  directing  the  bureaus  to  view 
their  function  as  a  service  to  the  line  department  which  enables 
those  departments  to  render   their  public  service.     while  enhancing 
the  service  orientation  of  the  bureaus,   he  said  that  they  are  also 
focusing  on  improving  the  quality  of  the  services  provided. 

Financial  Management 

Mr.  Nothenberg  said  that  the  goals  of  the  bureau  are:    1)   to  improve 
the  ability  of  the  organization  to  identify  budget  problems  early; 
2)   to  improve  the  timeliness  and  usefulness  of  financial  data 
supplied  to  line  departments  and  other  bureaus;   3)   to  improve 
responsiveness  to  outside  audits;   and  4)   to  improve  contacts  with 
grant  funding  organizations. 

Mr.  Anson  Moran,  Assistant  General  Manager,  Bureau  of  Financial 
Management,   explained  the  organizational  structure  and  the  various 
functions  of  the  bureau.     He  introduced  the  unit  managers,  who  then 
reported  on  their  1st  quarter  performance. 

Management  Information  Systems 

Mr.  Johannes  Loffeld,  Manager,   Bureau  of  Management  Information 
Systems,   gave  an  overview  of  the  bureau  and  its  production 
statistics.     He  introduced  the  unit  managers,  who  each  reported  on 
their  specific  areas. 

Personnel  and  Training 

Mr.   Nothenberg  said  that  the  goals  which  the  bureau  has  been  working 
toward  are:   1)   to  reduce  the  vacancy  rate  and  speed  up  the 
processing  of  requisitions;   and  2)   to  develop  a  firm  and  timely 
discipline  process. 

Ms.  Andrea  Gourdine,   Manager,  Bureau  of  Personnel  and  Training, 
described  the  reorganization  of  the  bureau  and  highlighted  the 
bureau's  accomplishments  to  date.     She  introduced  the  unit  managers 
and  her  assistant. 


******** 


85-005 


Resolution  No.   85-0010  —  Authorizing  a  supplemental  appropriation 
for  $800,000.00  of  Transportation  Development  Act  funds  for  the 
development  of  a  cable  car  maintenance  management  system  and  a 
reserve  fund  for  claims. 

Commissioner  Sanger  asked  if  these  funds  had  been  scheduled  for 
anything  else,   and  he  questioned  the  priority  of  the  maintenance 
project.     Mr.   Nothenberg  replied  that  the  funds  had  not  been 
programmed.     He  said  that  we  have  a  collection  of  new  machinery  for 
which  we  do  not  have  complete  maintenance  systems  and  manuals.  The 
City  Attorney  has  advised  that  if  we  were  to  receive  the 
manufacturer's  manuals  that  that  would  satisfy  the  contractual 
obligations.     Commissioner  Sanger  said  that  his  question  is  whether 
prior  consultants  to  us  have  an  obligation  to  furnish  us  components 
of  what  is  requested  here.     Mr.   Nothenberg  replied  that  should  we 
get  it,   it  would  not  be  timely.     Commissioner  Sanger  requested  an 
assurance  that  adequate  demands  have  been  made  and  an  opinion  from 
the  City  Attorney  regarding  any  further  entitlements  that  the  City 
Attorney  believes  we  have. 

On  motion  of  Commisioner  Sanger,   seconded  by  Commissioner  Giraudo, 
Resolution  No.   85-0010  was  adopted. 

******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED:      4:10  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


85-006 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.    85-0001-MR  1-8-85 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,  Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer        Type  Date  PD  Settlement 

Non-litigated  Settlements 


None 

Litigated  Settlements 

Helen  Mary  DuBose  81B2129-1  2-7+  6-13-82)  A 

and  $40,000.00  ) 

John  DuBose  81B2129-2  2-7  6-13-82)       A  * 

$10,000.00  )  $  8,000.00 


Judgments 

Rosa  Hulslander  81T0603-1       2-7  11-11-81         A  $13,115.00 

$50,000.00 

(Settlement  includes  Costs  for  $255.00  + 
Interest  from  11-21-84  to  date  of  payment.) 


$21,115.00 


Total  Settlements:  (3) 


Index       560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  January  8,  1985. 


Romaine  A.   Boldridge,  Secretary 

1-8-85 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No     85— 0Q02 


RESOLVED,   That  this  Commission  hereby  reschedules 
its  regular  meeting  of  February  12,   1985  to  Wednesday,  February 
13,    1985,   at  2:30  P.M.,   in  the  Commission  Room,  Main  Library, 
San  Francisco,  California. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI6CO 


REsoLUT,oNNo  ,85^0003 


RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  as  follows: 

HETCH  HETCHY  CONTRACT  NO.  735 
POTRERO  AND  PRESIDIO  YARDS 
CONTROL  CABLE  REPLACEMENT 

and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administration  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  2  (c) ,  as  set  forth  in  the 
permanent  list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  August  28,  1980  and  April  16,  1981. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        JANUARY  81985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCI8CO 


RESOLUTION  No 


85-0004 


RESOLVED,  That  this  Commission  rejects  the  sole  bid 
received  on  December  27,  1984,   for  Contract  MR-907 , 
Presidio  Division  Shop  Heating  and  Ventilation  Modification 
as  the  bid  received  is  deemed  too  high; 

FURTHER  RESOLVED,  That  this  Commission  authorizes  the 
Municipal  Railway  to  readvertise  for  bids  under 
Contract  No.  MR-907-R. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


'JANUARY     8 1985 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


resolut.on  ^  85-0005 


WHEREAS,  these  modifications  represent  fourteen  changes  to  the  MR  829 
contract;  and 

WHEREAS,  these  include  numerous  changes  on  the  Hyde  Street  Loop 
contract  including  relocation  of  waterlines;  grinding  and  welding  of  slot 
angles,  turntables,  embeds  of  depression  beam  pits  and  metal  closure  plates  to 
improve  the  safety  and  reliability  of  the  system;  realigned  the  hatch  frames  to 
prevent  traffic  hazards;  closed  out  force-account  contracts  for  traffic-control 
signals;  provided  air-freighting  to  improve  schedule;  relocations  and  addition 
of  protective  fencing;  and  compensation  for  stand-by  time  and  work  stoppaqes- 
now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $30,290.00  for  the  additional  work  as  set  forth 
in  Contract  Modification  Nos.  54  thru  67  to  Municipal  Railway  Contract 

MR  829,  Rehabilitation  of  Cable  Car  Trackway,  Hyde  Street  Loop. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY  81985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0006 

RESOLUTION  NO    


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1897,  Repair  Roof,  Calaveras  Outlet 
Tower,  Alameda  County,  as  satisfactorily  completed  and  authorizes 
final  payment  in  the  amount  of  $4,089.05  to  the  Contractor,  Western 
Roofing. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  JANUARY       8  1985x1  .  , 

.   '  ,    /  /  Pl/J *  J,  .J  , 
Secretary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0007 

RESOLUTION  No  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1882,  Calaveras  Reservoir,  Contact 
Grouting  of  8-ft.  Diameter  Outlet  Tunnel  as  satisfactorily  completed; 
approves  debit  Contract  Modification  No.  1  of  $8,209.18;  and  authorizes 
final  payment  in  the  amount  of  $69,760.86  to  the  contractor,  A.  Ruiz 
Construction  Co.,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY        8  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No   ^ 


RESOLVED ,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.   77-0184,  adopted  April  12, 
1911,  payment  of  claims  in  the  amount  of  $54,332.33,  made 
by  the  Municipal  Railway,  month  of  December,  1984,  per 
Revolving  Fund  Direct  Payment  NosQ:     CL0081,   CL0083  and 
CL0084. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         JANUARY  81985 


Secretary,  Public  Utilities  Commissidn 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No       W^  W 


WHEREAS,  The  San  Francisco  Water  Department  desires  to  join 
the  Association  of  Metropolitan  Water  Agencies;  and 

WHEREAS,  Membership  to  the  Association  of  Metropolitan  Water 
Agencies  will  facilitate  Water  Department  input  into  proposed 
regulations  and  legislation  developing  in  Federal  Agencies  and 
the  Congress  governing  public  water  supply  issues;   now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of 
Supervisors  to  authorize  the  Water  Department  to  join  the  Association 
of  Metropolitan  Water  Agencies. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         JANUARY      R 1985 


issiUrf' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 


85-0010 

RESOLUTION  Mo 

WHEREAS i  the  Metropolitan  Transportation  Commission 
allocated  $800,000  of  TDA  sales  tax  revenues  to  Muni  for  a 
1984-85  capital  improvement  allowance;  and 

WHEREAS ,  some  disputes  between  the  City  and  construction 
contractors  on  the  cable  car  reconstruction  project  are  being 
resolved  outside  the  formal  claims  litigation  process;  and 

WHEREAS ,   it  is  in  the  City's  interest  in  certain  cases  to 
avoid  litigation  of  claims;  and 

WHEREAS,   engineering  consultants  that  examined  the  cable 
car  system  prior  to  reconstruction  concluded  that  the  system 
deteriorated  due  to  a  "lack  of  capital  investment  compounded  by 
poor  maintenance";  and 

WHEREAS,   the  City  has  just  completed  a  $60  million 
renovation  of  the  cable  car  system;  and 

WHEREAS,   it  is  in  the  City's  long-term  interest  to  protect 
and  maintain  that  investment  properly  to  insure  safe,  reliable 
and  cost-effective  service  for  several  decades;  now  therefore, 
be  it 

RESOLVED,   that  the  Public  Utilities  Commission  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a  supple- 
mental appropriation  of  $800,000  of  TDA  improvement  allowance 
monies  for  establishment  of  a  cable  car  reconstruction  project 
early  claims  settlement  reserve  and  for  development  of  a  main- 
tenance mangement  program  for  the  cable  car  system;   and  be  it 
further 

RESOLVED,   that  the  Public  Utilities  Commission  authorizes 
the  preparation  and  solicitation  of  a  request  for  proposals  for 
consulting  assistance  to  develop  the  maintenance  management 
program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         JANUARY      8 1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0011 

RESOLUTION  No  

WHEREAS,  on  24  January  1984,  by  Resolution  No.  84-0023,   this  Commission 
declared  that  a  state  of  emergency  existed  with  regard  to  the  slippage  of 
Kirkwood  Penstock;  and 

WHEREAS,   the  funding  was  provided  to  investigate  the  causes  of  the 
slippage  and  to  implement  the  proposed  remedial  measures;  and 

WHEREAS,  all  construction  constracts  are  being  administered  through 
Woodward-Clyde  Consultants;  and 

WHEREAS,  it  is  necessary  to  further  modify  the  Woodward-Clyde  Consultants' 
Agreement  with  the  City;  and 

WHEREAS,  it  is  necessary  to  initiate  long-term  solutions  to  the  Penstock 
slippage  problem;  and 

WHEREAS,  time  is  of  the  essence;  now,   therefore,  be  it 

RESOLVED,   that  this  Commission  reaffirms  the  continuing  existence  of 
a  state  of  emergency  with  regards  to  the  Kirkwood  Penstock;  and,  be  it  further 

RESOLVED,   that  this  Commission  requests  that  the  Mayor  recommends  to  the 
Board  of  Supervisors  that  a  supplemental  appropriation  in  the  amount  of 
$750,000  be  authorized  and  that  the  Controller  transfer  such  funds  from 
Appropriation  No.  32-00-00-33-001-025015-GL  301,  Unappropriated  Revenue  to 
Appropriation  No.  32-00-00-33-001-336248-739-01,  Emergency  Repairs  to 
Kirkwood  Penstock;  and,  be  it  further 

RESOLVED,   that  the  Deputy  General  Manager  and  Chief  Engineer  is  hereby 
authorized  to  modify  Woodward-Clyde's  Agreement  from  a  total  sum  not  to 
exceed  $873,150  to  a  sum  not  to  exceed  $1,460,000  to  perform  the  work  to  be 
outlined  in  Amendment  No.  2  to  Woodward  Clyde's  Agreement. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        JANUARY      8 1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0012 


WHEREAS,  Under  Water  Department  Contract  No.  1911,  a  cottage  is  to 
be  replaced  at  San  Andreas;  and 

WHEREAS,  the  Engineer's  original  estimate  of  $67,000  was  increased 
to  $80,000  due  to  additional  work  to  be  performed  and  increased  labor 
costs;  and 

WHEREAS,  the  General  Manager  of  Water  Department  recommends  the 
Transfer  of  $13,000  from  Appropriation  32-001-387225-2030-682-01, 
Construction  of  Line  Valve  to  Appropriation  32-001-387225-2030-657-01, 
San  Andreas  Cottage  Replacement;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to  transfer 
$13,000  from  Appropriation  32-001-387225-2030-682-01  into  Appropriation 
32-001-387225-2030-657-01;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1911  -  San  Andreas  Cottage 
Replacement;  and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31.22 
(a)  of  the  San  Francisco  Administrative  Code,  this  project  is  hereby 
determined  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  Class  2(C)  as  set  forth  in  the  list  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission  on  August  28,  1980 
and  April  16,  1981. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 

JANUARY     8 1985,, 


Q.  SZhu*/, 

Secretary,  Public  Utilities  Commissioi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


85-C013 

RESOLUTION  No  _  


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1915,  Repair  Concrete  Roof  Beams,  University 
Mound  Reservoir,  South  Basin,  in  the  amount  of  $197,030.00  to  American 
Grouting,  Inc.,  1288  Sanderling  Island,  Point  Richmond,  California  94801 
as  the  lowest  responsive  bidder  and  rejects  all  other  bids  for  the  work. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY       8  1985,  ,  ^_ 


Secretary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIE^COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Ol ANNE  FEINSTEIN,  Mayor 
RUDOLF  NOTHENBERG.  General  Ma 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


January  8,  1985 

NOTICE  OF  PUBLIC  HEARING 
1985-86  BUDGET  PROPOSALS 

Notice  is  hereby  given  that  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  will  conduct  a  public  hearing 
on  budget  proposals  for  fiscal  year  1985-86  for  all  departments  and 
bureaus  under  its  jurisdiction  on  Tuesday,  January  29,  1985,  at  2:00 
P.M.,  in  Room  282,  City  Hall,  San  Francisco,  California. 

Members  of  the  public  are  invited  to  attend  the  meeting  and 
present  their  views. 

Copies  of  the  proposed  budgets  will  be  available  for  public 
review  beginning  January  22,  1985,  in  Room  287,  City  Hall,  San 
Francisco,  California. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

01  ANNE  FEINSTEIN,  Mayor 

RUDOLF  NOTHENBEHG.  General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


MEMORANDUM 


January  10,  1985 


To:  Commissioner  Nancy  C.  Lenvin,  President 

Commissioner  John  M.  Sanger,  Vice  President 
Commissioner  Joseph  F.  Barletta 
Commissioner  H.  Welton  Flynn 
Commissioner  Louis  J.  Giraudo 

Through:  Rudy  Nothenberg 


From:  Mathea  Falcon- 

Re:  Semi-Annual  Claims  Report 


At  your  request,  I  have  prepared  a  summary  of  key  Claims  figures  for  the  first 
half  of  this  fiscal  year  and  a  comparison  using  the  previous  two  six  month 
periods.     Please  let  me  know  if  you  have  any  questions. 


Enclosure 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY  -  BUREAU  OF  CLAIMS 
FISCAL  YEAR  THRU  DECEMBER  1984 


7-1-84 
thru 
12-31-84 


NEW  CLAIMS  FILED; 

PERSONAL  INJURY : 

PROPERTY  DAMAGE: 

COMBINED  PERSONAL  INJURY 
AND  PROPERTY  DAMAGE: 

TOTAL: 

CLAIMS  SETTLED: 

NON-LITIGATED: 
LITIGATED: 
COURT  JUDGMENT: 

TOTAL: 

CLAIMS  DENIED: 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 

COMBINED  PERSONAL  INJURY 
AND  PROPERTY  DAMAGE: 

TOTAL: 

CLAIM  SETTLED  BY  VEHICLE  TYPE: 

MOTOR  COACH: 
TROLLEY  COACH: 
STREETCAR: 
CABLE  CAR: 

TOTAL: 

ACCIDENTS  RECORDED  BY  VEHICLE  TYPE: 
MOTOR  COACH: 
TROLLEY  COACH: 
STREETCAR : 
CABLE  CAR: 
STATION: 


409  $24,364,590 
529  1,460,692 


65 


3,982,696 


1003  $29,807,978 

424  $  227,141 

130  2,381,942 

41  645,060 


595  $  3,254,143 

155  $12,778,202 
256  320,269 

25  1,440,874 


436  $14,539,345 


319  $  2,403,093 

204  534,908 

51  163,809 

21  152,333 


595     $  3,254,143 

1272 
1044 

258 

153 

113 


12-31-83 
thru 
7-1-84 


7-1-83 
thru 
12-31-83 


NUMBER 


AMOUNT  NUMBER 


322       $  66,547,258       441  $56,516,603 


541 
66 


457 
175 
57 


130 
32 


371 
226 
67 
25 


1207 
1037 
232 
53 
69 


402,922  693  1,491,542 
3,364,921         93  3,180,260 


929       $  70,315,101     1227  $61,188,405 


$         399,912       443     $  229,964 
1,355,288       134  1,943,363 
81,987         37  1,637,804 


689       $     1,837,187       614     $  3,811,131 


142       $264,275,535       157  $16,286,573 


125,042  288  1,254,481 
1,196,749         34  1,451,804 


304       $265,597,326       479  $18,992,858 


970,883  321  $  564,672 

403,842  209  2,113,933 

252,553  69  1,036,179 

209,909  15  96,347 


689       $     1,837,187       614     $  3,811,131 


1385 
1009 
243 
31 
67 


TOTAL: 


2840 


2598 


2735 


bpo  12/84 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dl  ANNE  F  E I NSTE  IN,  Mayor 

RUDOLF  NOTHENBERG.  General  Manager 

UTILITIES  ENGINEERING  BUREAU 

LEO  JED.  Deputy  General  Manager  and  Chief  Engineer 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


MEMORANDUM 


January  14,  1985 


TO:  Members,  Public  Utilities  Commission 

Commissioner  Nancy  C.  Lenvin,  President 
Commissioner  John  M.  Sanger,  Vice  President 
Commissioner  H.  Wei  ton  Flynn 
Commissioner  Joseph  F.  Barletta 
Commissioner  Louis  J.  Giraudo 
Rudolf  Nothenberg,  General  Manager 

FROM:         Leo  Jec 

SUBJECT:    Authorisation  of  Contract  Modifications 


By  PUC  Resolution  81-0101,  dated  March  10,  1981,  the  Commission  delegated 
to  the  General  Manager  of  Public  Utilities  and  /or  the  Deputy  General 
Manager  and  Chief  Engineer  authority  to  execute  construction  contract 
modifications  in  amounts  up  to  $50,000  or  10%  of  the  original  contract 
amount,  and  to  report  quarterly  all  contract  modifications  so  authorized. 

Summarized  below  are  all  contract  modifications  authorized  during  the 
period  October  1  -  December  31,  1984: 

HH-716  -    Replace  Floor  Coverings,   Moccasin  Administration  Building 
and  Intake  Dormitory. 

Contract  Modification  No.  2  -  no  change  in  contract  amount. 

1.  Furnish  and  Install  70  yards  of  approved  carpet  and 
pad  in  foyer  of  first  floor  of  Moccasin  Administration 
Bui  1  ding. 

2.  Delete  all  subfloor  preparation  for  the  Moccasin 
Administration  Building  with  the  exception  of 
Superintendent's  and  Secretary's  offices. 
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MR-638  -    J-Line  Church  Street  Track  Reconstruction,   Street  Repaving 
and  Sewer  Work. 

Contract  Modification  No.  3,  $5,100.00. 

Remove  track,  excavate  to  repair  broken  sewer.  Backfill, 
reinstall  and  realign  track. 

Total  Contract  Modifications  on  MR-638  =  $41,870.00 
(4.7%  of  contract). 

MR-803  -    Muni  Metro  Rail  Center  Auxiliary  Building. 

A.  Contract  Modification  No.  10,  $404.94. 
Perform  the  work  as  follows: 

1.  Modify  power  layout  for  lift  station; 

2.  Delete  redwood  header   between   existing   and  new 
asphalt  paving. 

B.  Contract  Modification  No.  11,  $7,132.26 
Perform  the  work  as  follows: 

1.  Delete  two  double-throw  non-fusible  switches  and 
substitute  one  single-throw  fusible  switch; 

2.  Furnish  and  install    500  MCM  wire   from  exterior 
overhead; 

3.  Furnish    and    install    500    MCM   wire    to  interior 
overhead  trolley  wire. 

Total  Contract  Modifications  on  MR-803  =  $68,877.00 
(2.1%  of  contract). 

MR-807  -    N-Judah  Line  Terminal    Track   Loop   Reconstruction  and  Dead 
Car  Storage  Facility. 

Contract  Modification  No.  1,  $3,000.00  (0.8%). 

Furnish  two  (2)  additional  switch  points.  Extend  contract 
time  allowance  2  work  days  for  delays  caused  by  adverse 
weather  to  November  30,  1984. 
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MR-836  -    Geneva  Carbarn  Rehabilitation,  Construct  New  Trackwork  and 
Shop  Building. 

A.  Contract  Modification  No.  13,  $4,086.00. 
Perform  the  work  as  follows: 

1.  Revise  configuration  of  Cab  Signal  Test  Loops 
CT-2  and  TL-3; 

2.  Delete  Transformer  T4; 

3.  Change  Panel  6P  to  480-Volt  capacity  in  lieu  of 
240-Volt  capacity. 

B.  Contract  Modification  No.  14,  $8,973.00. 
Perform  the  work  as  follows: 

1.  Substitute  Schedule  80  pipe  and  forged  steel 
Class  6000  pipe  fittings  for  chassis  grease 
piping,  substitute  Schedule  80  pipe  and  forged 
steel  Class  3000  pipe  fittings  for  other 
lubrication  product  pipe  -  all  in  lieu  of 
Schedule  40  pipe  and  150-lb.  malleable  iron 
fittings ; 

2.  Additional  costs  for  installing  boiler. 

C.  Contract  Modification  No.  15,  $4,370.30. 
Perform  the  work  as  follows: 

1.  Delete  application  of  tack  coat; 

2.  Provide  6-inch  concrete  slab  at  train  wash; 

3.  Furnish  and  install  slot  channel  drains; 

4.  Furnish  and  install  twenty  (20)  gauge  rods. 

Total  Contract  Modifications  on  MR-836  =  $201,374.26 
(4.27%  of  contract). 

MR-840  -    Cable  Car  System,  Self -Service  Fare  Collection  Machines. 

A.      Contract  Modification  No.  3,  $1,490.00. 

Furnish  and  install  temporary  power  supply  for  five 
fare  machines  in  the  vicinity  of  Powell  and  Market 
Streets. 
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B.      Contract  Modification  No.  4,  $3,454.08. 
Perform  the  work  as  follows: 

1.  Additional  storage  cost  for  fare  machines  caused 
by  delays  in  completion  of  work  under  Cable  Car 
Program  contracts; 

2.  Extends  insurance  costs  for  fare  machines  caused 
by  delays  in  completion  of  work  under  Cable  Car 
Program  contracts; 

3.  Increase  in  labor  costs  under  new  Local  #6 
contract. 

Total  Contract  Modifications  on  MR-840  =  $57,762.48 
(9.1%  of  contract). 

WD-1882  -  Calaveras  Reservoir,  Contract  Grouting  of  8-ft.  Diameter 
Outlet  Tunnel . 

Contract  Modification  No.  1  -  no  change  in  contract  amount. 

Transfer  funds  from  Contract  Bid  Item  No.  6  (Allowance  for 
extra  work)  to  Contract  Bid  Item  No.  2  (Grout)  in  order  to 
allow  for  the  continuance  of  required  contact  grouting 
process. 

WD-1884  -  Anchor  Pipes  in  Calaveras  and  San  Andreas  (#2)  Tunnels, 
Alameda  and  San  Mateo  Counties. 

Contract  Modification  No.  1,  $4,543.14  (9.6%). 

Furnish  and  install  Epoxy  coating  to  each  of  540  Wej-It 
anchor  bolts  before  inserting  bolts  into  drilled  holes. 

WD-1910  -  Emergency  Improvements  to  the  Heating,  Ventilating  and  Air 
Conditioning  System  (HVAC)  at  the  Water  Department 
Building,  425  Mason  Street,  San  Francisco. 

Contract  Modification  No.  1,  $5,490.00  (8.3%). 

Perform  the  work  as  follows: 

1.  Delete  the  repair  work  on  the  existing  compressor  and 
in  lieu  therefore  remove  and  replace  the  existing 
compressor  with  a  newly  remanufactured  Carrier  Model 
0GE; 
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2.  Remove  the  existing  exhaust  fan  and  D.C.  drive  motor 
and  control,  and  furnish  and  install  in  its  place  a 
new  heavy  duty,  backward  curved  utility  blower 
complete  with  A.C.  motor  starter  and  disconnect. 
Modify  existing  duct; 

3  Furnish  and  install  a  metal  pipe  safety  railing  above 
the  pit  area  in  the  boiler  room; 

4  Ten  working  days  will  be  required  to  perform  the 
additional  work. 


cc:  RABoldridge 
RECiraulo 
File  -  UEB 
Lib.  File 
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PUBLIC   UTILITIES  COMMISSION 


San  Francisco  Water  Department 


MEMORANDUM 


DATE: 
TO: 


THROUGH: 
FROM: 

SUBJECT: 


January  18,  1985 


Public  Utilities  Commission 
Nancy  C.   Lenvin,  President 
John  M.  Sanger,  Vice  President 
H.  Welton  Flynn,  Commissioner 
Joseph  F.   Barletta,  Commissioner 
Louis  J.   Giraudo,  Commissioner 


Rudolf  N 
General 


henberg 
arfcager  of  Public  Utilities 


Arthur  R.   Jensen  A  i 

Acting  General  Manager  fr  \ 
and  Chief  Engineer 

Land  Fill  Site  in  Upper  Crystal  Springs 
Reservoir  Watershed 


On  December  1,   1984  Mayor  Feinstein  received  a  letter 
from  Mr.  Robert  S.   Zatkin,   of  San  Mateo  County,  concerning  potential 
water  quality  hazards  from  a  fill  site  within  the  Crystal  Springs 
watershed  area.     Mr.   Zatkin  is  a  resident  in  the  area  of  the  fill 
site  and  had  contacted  and  met  with  members  of  the  Water  Department 
prior  to  posting  his  letter.     Activities  at  the  site  in  question 
included  deposition  of  earth  fill  associated  with  a  local  public 
works  project,  as  well  as  refuse  and  miscellaneous  materials 
deposited  by  other  parties.     The  purpose  of  this  letter  is  to  bring 
you  up  to  date  on  the  current  status  of  that  fill  operation. 

At  the  time  Mr.   Zatkin's  letter  was  received,  Dalton 
Construction  Company  was  depositing  dirt  fill  at  a  location  within 
the  Crystal  Springs  watershed  boundaries,  yet  outside  property  owned 
by  the  San  Francisco  Water  Department.     Prior  to  receipt  of  Mr. 
Zatkin's  letter,   a  meeting  had  been  held  with  Mr.   Zatkin,   a  member 
of  the  Water  Quality  Division  and  officials  from  San  Mateo  County. 
At  that  time  photographs  were  taken  and  a  complete  report  was  made 
to  Mr.   Tracy,  Manager  of  the  Water  Quality  Division.  Following 
receipt  of  the  letter,   I  initiated  additional   investigations  of  the 
fill  site  and  additional  communications  with  pertinent  agencies.  At 
the  present  time,   under  the  direction  of  the  San  Mateo  County 
Department  of  Health  Services,  dumping  at  the  site  has  ceased  and 
clean-up  operations  have  begun  to  remove  all  objectionable  materials. 
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Water  Department  investigations  indicated  that  dumping 
at  the  site  presented  no  significant  hazard  or  potential  hazard  to 
water  quality.     Nonetheless,  we  are  pleased  that  San  Mateo  County 
has  elected  to  remove  the  objectionable  materials  deposited  at  the 
site.     I  have  written  Mr.   Zatkin  a  brief  letter  thanking  him  for 
bringing  the  matter  to  our  attention  originally.     A  copy  of  that 
letter  is  enclosed  along  with  Mr.   Zatkin's  letter  of  December  1, 
1984.     File  copies  of  the  information  collected  will  be  maintained 
by  the  Water  Quality  Division. 


ARJ:dyr 
Attachment  s 


cc :     J.  Wunderman,  Mayor's  Office 
Board  of  Supervisors 
H.  Tracy 


City  and  County  of  San  Francisco  Public  Utilities  Commission 

San  Francisco  Water  Department 


January  18,  1985 


Mr.  Robert  S.  Zatkin 
P.O.   Box  620502 
Woodside ,  CA  94062 

Dear  Mr.  Zatkin: 

Thank  you  for  your  concern  over  the  potential  degradation  of  the 
quality  of  water  in  Crystal  Springs  Reservoir  as  noted  in  your 
letter  to  Mayor  Dianne  Feinstein  dated  December  1,   1984.  Personnel 
from  the  San  Francisco  Water  Department's  Water  Quality  Division 
have  informed  me  that  from  their  investigations,   following  their 
initial  contacts  with  you,   they  have  found  the  potential  for 
impacts  on  water  quality  to  be  remote.     Nonetheless,    I  understand 
that  the  deposited  materials  are  now  being  removed  under  the 
direction  of  the  Department  of  Health  Services  of  San  Mateo 
County.     Aside  from  the  potential   for  impacts  and  the  current 
status  of  the  fill  site,  your  concern  is  appreciated  as   is  your 
cooperation  with  people  from  the  Water  Department  during  their 
invest  igat  ion . 

1  am  informing  Mayor  Feinstein,   the  Board  of  Supervisors  and  the 
Public  Utilities  Commission  of  the  current  status  of  the  fill 
site  and  will,   through  the  Water  Quality  Division,  be  kept  abreast 
of  any  future  developments.     Please  do  not  hesitate  to  write  me 
should  you  have  any  additional  concerns  in  the  future. 


Very  truly  yours  , 


Acting  General  Manager 
and  Chief  Engineer 

ARJ:dyr 


(415)  558-  3616 


425  Mason  Street 


San  Francisco.  CA  94  102 


December  12,  1984 


Robert  S.  Zatkin 
Geologi  st 
P.O.    Box  620502 
Woodside,   CA  94062 


Dear  Mr  Zatkin: 


This  is  in  response  to  your  letter  of  December  1,  1984, 
regarding  the  situation  you  describe  in  the  area  of  the 
Crystal  Springs  Reservoir  watershed. 

I  have  referred  this  matter  to  Art  Jensen,  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department  I 
have  asked  Mr.   Jensen  to  respond  to  you  and  me  regardinq  the 
problem  you  have  identified. 

Thank  you  for  bringing  this  matter  to  my  attention.  Best 
wishes  for  a  happy  holiday  season.  May  1985  be  a  healthy 
and  productive  year  for  you. 

Warmest  regards. 


Mayor  ' 
DF/JW 


....  •     ^  o 

:-ayor  .  :sne  Feinstein  ,  L,    "  •'  ~- 

Roorc  200  December  1,  1984  00  g 

City  Hall  -f|  *P 

San  Francisco,  CA      °4102  f? 

Dear  1'syor  Feinstein,  ,~ 

I  an  writtinr  to  inform  you  of  a  recent  development  in  illegal  land 
use  within  the  watershed  of  the  Crystal  Cprinrs  Reservoirs.  A  relatively 
large  land-fill  Project  has  beer,  operating  within  a  tributary  creek  of  the 
KSSn  r,trMC  th8t  SnterS  the  e^*ai  Sprint  Reservoir  (southernmost) 

at  its  south  end.  T^c  approximate  location  is  on  the  7.5  minute  Moodside 
quadrangle  me-  -reduced  by  the  United  states  Geological  Survey  at  the 
intersection  of  the  Universal  .rar.s  verse  Keroator  coordinates:  x  axis 
564,  y  axis  klH,  Geographically,  the  tributary  creek  borders  the  southern 
boundary  of  the  San  Kateo  County  Bdpewood  County  lark.  The  following  perti- 
ner.t  fact  have  been  elucidated: 

"!!!!  tiU  0Trti0n  1S  1?-TKt'-  8«M»*«y  of  the  fill  material  has 
not^been  calculated  however  I  think  it  may  exceed  =  0,000  c»Me 

«ao  dumued  into  a  live  s'rear.  and  the  entire  cha-nel 
»      A       "h^8^"""  bnnkB  "mrletely  Juried:  subseouent 
*J      en^>-ely  recoved  all  vegetation  adjacent  to  the  now 
-::-:dt!  Er:::„pCna^e   :.eXCeV'ive  er°"0"  is  evident  throughout 
!  e.-ervoir        Pe"-3Cen*  «  entrained  into  the  Crystal  Spring* 

■*h*  heif|„°f  tke  "own  stream  face  of  .he  fill  aasa  is  cn  t-e 
order  of  JO  to  50  feet  hirh 

-in  violation  of  State  Fish  and  Game  codes  no  rCrm-:t  was  aprli-d 
afn°d  ripa1ri:rh^itatf°r  °PCraH0n8  -rea^  banks 

-in  violation  of  Can  Kateo  County  environmental  health  ordinances 
no  permit  war  a-rlied  for  for  the  land  fill  operation 

"'fo-diST'-*  !V-k*  fil1  is  originating  from  a  federally 

of  a  SP      5v     Environmental  Protection  Agency)  for  construction 
"  SP"er  W*«  *»  «*■  Emeral  Hills  area:  this  oroiect 

f  e\"         '^too  County  hence  it  apoears  the  County  is 

guil.y  of  effecting  ar  iller»l  land  fill  operation 

-material  excavated  from  the  sewer  line  nroject  probably  contains 


asbestos  which  is  found  within  the  rock  type   (serpentinite ) 
outcroorinr  throughout  most  of  the  Emerald  Hills  area;  the 
material  in  the  fill  crojec*-.  is  therefore  exacerbating  the 
recornized  ftroblTeia  cf  asbestos  laden  water/sediments  enterinr 
the  Crystal  Springs  Reservoir 

-the  fill  probably  contains  toxic  substances  beneath  land  surface 
owiriP  to  the  rreser-.ee  of  non-earth  materials  dumped  atop  the  fill 
mass  such  as  car  rarts,   iraehin.es ,  anrliar.ces,  bicvcles,  diapers, 
sheet  nlastio,  pvc  pirinr,  househod  rarbare,  55-pallon  drums 
which  may  have  contained  synthetic  organic  chemicals,   one  pallor, 
cans  of  naint,   containers  of  solvents 

I  strcnrly  believe  the  merence  of  this  land  fill  operation  ^resents 

an  immediate  threat  to  t'-.e     ir.errity  of  water  cusli4:;.-  within  the  Crystal 

Snrinrs  .Reservoir  system.   T  have  filed  complaints  with  the  State  Department 

of  Fish  and  Game,  can  Mateo  County  Department  of  Health  Services  and  the 

State  ..ater  Quality  Control  Board.  Or.  the  morning  of  November  28,  lc -4 

I  me"  the  following  individuals  at  the  lane3  fill  rite  to  disc  ;ss  the  situatic 

-Lorraine  A,  J  ey/,  .... 
environmental  Health  Specialist 
^olid  vvaste  Kana cement 
Cffice  cf  Environmental  Health 
oan  l.'ateo  County  Department  c:  "eeith  Serv* cec 
(kl3)  363-H305 

-tennis  V,  Simoto 
Fishery  Biolopist 
State  of  California 
The  Pe-ources  Apency 
Department  of  Fish  and  Same  Eepion  ~ 
(415)  326-^324 

-Jack  u,  Joe 

Construction  Insrector 
San  Francisco    ater  Department-Peninsula  Division 
(415)  697-4424  ext.  254 

I  urc-e  that  vour  office  ta>-e  immediate  and  appropriate  rction  to  see 

that  this  illepal  fill  operation  is  stop  ed,  the  fill  mass  removed  and 

disposed  of  -rorerl-  and  a  -ro~ram  be  initiated  to  reveretate  and  stabilize 

denuded  hillslopes.  furthermore  I  supgest  that  the  San  Francisco  .ater 

De     rtment  initiate  a  rropram  of  freouent  inspection  of  all  watershed 


eYirtS-  ***  nrCSerCe  °f  t  ds  land  fill  operation  should  hrve  been 

recornized  far  earlier  in  t^rne  rather  t*on  the  oreser:t  wheR  the  fin  ^ 

ha.  reached  rrors  rro-ort ions .   Your  '.est  interests  are  in  hand  by  .revert- 
ir.r  rublic  outrare  over  potential  contamination  of  Ketch  Ketchy  Jroiect 
waters,   and  rnine  and  the  whiles  best  interest  is  served  by  astute  and 
considered  efforts  to  rrotect  said  vater  sunpl-.  j  trust  vou  will  ^ 
acrresive  action  *o  support  and  assert  the  rer.ovaD  and  mixtion  of  this 
outrageous  illeral  land  fill  ~ro-jcct# 

•  "  ectfully 


ttobert  o.  Zatkin 
Geologist 

I.C.     ox  f>20r02 

oodside,  CA  940'"- 2 
(^1=)  851-3181 


cc.      lane-  Lenvin-?ublic  Utilities  Comnission 

Rudy  Ket  enberr- .  ubXic  Utilities  Somaission 
supervisor  Harry  Lritt 
Supervisor    ^uinton  Kobb 
Supervisor  John  :'olinari 
Supervisor  Richard  Konristo 
Supervisor  C.^rol    uth  Silver 
-  ^ervisor  Wendy  Welder 
Supervisor  Willie  Kennedy 
Supervisor  Louise  Renne 
Supervisor  Bill  Maher 
ou^ervisor  Nancy  tfalker 
Supervisor  Doris  ard 


MONTHLY  REPORT  OF  DECEMBER  ACTIVITIES 


February  13,  1985 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager,  Public  Utilities  Commission 

FROM:  Acting  General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs 
at  the  end  of  December  amounted  to  15.0  billion  gallons  or  50.7% 
of  capacity.     This  is  less  than  the  15.6  billion  gallons  and  52.41 
of  capacity  in  storage  at  the  end  of  November.     For  the  Suburban 
system  as  a  whole,   storage  amounted  to  47.3  billion  gallons  and 
60.9%  of  capacity  compared  to  47.5  billion  gallons  and  61.11  of 
capacity  at  the  end  of  last  month. 

Significant  Events     --     November  and  December 

The  Water  Department  has  commenced  the  implementation 
of  the  Urban  Water  Management  Act   (AB797)   of  1983.     The  Act  mandates 
the  Water  Department  to  make  the  most  efficient  use  of  its  existing 
water  supplies  and  to  develop  and  maintain  an  active  conservation 
effort  through  public  information  and  educational  programs.  The 
Water  Department  and  the  Bay  Area  Water  Users  Association,  who 
represent  the  suburban  customers,  have  agreed  to  cooperate  in 
the  development  of  San  Francisco's  Water  Management  Plan  (as  required 
by  the  Act) . 

Implementation  of  recommended  water  quality  management 
measures  continues  according  to  schedule.     A  supplemental  appropriation 
supporting  specific  measures  was  approved  by  the  PUC  in  November  1984. 
The  Water  Department  and  Hetch  Hetchy  began  development  of  a  general 
plan  to  address  future  needs  encompassing  facilities,  operating  and 
management  issues.     The  general  plan,   as  part  of  a  three  year  program, 
will  provide  a  basis  for  planning  and  policy  determination. 

In  accordance  with  the  Suburban  Rate  Agreement,  meetings 
were  held  with  the  Bay  Area  Water  Users  Association.     In  late 
December,  preliminary  budget  materials  were  distributed  to  the 
Assoc  iat ion . 


Water  Supply 


1.  Hetcb  Hetcby  water  import:     An  average  of  162.8  million 
gallons  per  day  (MGD)   for  the  month  of  December. 

2.  Sunol  Valley  Filtration  Plant  treated  76.3  MGD. 
San  Andreas  Filtration  Plant  treated  50.2  MGD. 

3.  Consumption  (MGD  average): 

December  1984  -  182.9)  1.6  percent  less 

December  1983  -  185.8) 

December  1984  -  182.9)  16.4  percent  less 

December  1976  -  218.8) 

12  months  preceding 

January  1,   1985     -     259.3)  3.6  percent  more 

January  1,   1984     -  250.4) 

4.  Storage  (million  gallons)   as  of  January  1: 

Increase  %  Full 

1983  1984  -  Decrease  Capacity 

Alameda  Div.    (Capacity  48,014) 

42,975  32,243  -  10,732  67 

Peninsula  Div.    (Capacity  29,783) 

19,327  14,983  -     4,344  50 

Total  (Maximum  Capacity  77,797) 

62,302  47,226  -  15,076  61 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  6 
locations  and  locks  were  stolen  from  gates  at  3  different 
locations..     A  total  of  14  Department  signs  were  stolen  or 
destroyed.     The  cost  of  vandalism  repairs  was  $1,200.00.     A  total  of 
47  trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing  along 
Calaveras  and  Sunol-Pleasan ton  Roads.     Padlocks  were  stolen  from 
three  gates   in  the  Calaveras  Reservoir  area.     A  wire  gate  along 
Calaveras  Road  was  badly  damaged.     Repair  of  vandalism  damage 
amounted  to  $1,260.00.     A  total  of  66  trespassers  were  evicted 
during  the  month. 


Net  Paying  Sales 

December  Year 

1984  To  Date 

Actual                                               $3,960,911  $29,806,140 


Leases  and  Permits 


By  the  terms  of  their  leases  the  following  four  enterprises 
pay  in  December  all  royalties  or  percentage  of  revenue  through 
November . 

Santa  Clara  Sand  and  Gravel  $21,637.85 
Sunol  Golf  Course  9,815.57 
Crystal  Springs  Golf  Course  7,473.07 
Mission  Valley  Rock  28,680.00 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  16 

veh  icles . 

Vehicle  Accidents 

During  the  month  of  December  there  were  4  accidents,   2  of 
which  was  possibly  avoidable. 


Industrial  Accidents 

There  were  7  lost-time  injuries  in  December, 
total  of  65  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 

Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Flushing 


December 
1984 


233 


December 
1984 


54 
16 


There  is  a 


Fiscal  Year 
1984-85 


1,792 

Fiscal  Year 
1984-85 

505 
87 


Flushing  was  conducted  in  the  Sunset  Reservoir  zone  in  the 
areas  bounded  by  Russia  on  the  north,  Mission  to  the  east,   Sickles  to 
the  south  and  San  Jose  to  the  west. 


Mains  (all  sizes),  lineal 
feet 


December 
1984 


178,800 


Fiscal  Year 
1984-85 


798,900 
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H  E  T  C  H  Y 


WATER 


AND 


POWER 


MEMORANDUM 


DATE:     January  15,  1985 


TO: 


RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 


FROM: 


DEAN  W.  COFFEY 
General  Manager 


SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

After  repairs  of  the  damaged  parts  had  been  completed,  Moccasin 
generating  Unit  No.   1  was  reassembled,  tested  and  returned  to  revenue  ser- 
vice the  evening  of  December  20,  1984,  about  two  weeks  from  its  shutdown 
on  December  6,  1984.     As  part  of  the  start-up  procedure,  the  rotor  shaft 
runout  was  constantly  checked  as  the  unit  was  brought  up  to  full  speed  and 
before  and  after  application  of  the  field  excitation.     Application  of  field 
excitation  was  performed  manually  as  well  as  part  of  an  automatic  start 
sequence.     Having  satisfied  that  the  runouts  were  within  tolerances,  the 
unit  was  then  connected  to  the  transmission  system. 

Vibration  protection  of  the  generator  at  Moccasin  is,  presently,  by 
means  of  a  sensor  mounted  on  the  outside  surface  of  the  generator  upper 
bracket.     As  our  investigation  indicated  that  the  device  and  the  type  and 
location  of  its  mounting  did  not  appear  to  be  suitable  for  sensing  and 
responding  to  the  type  of  shaft  vibration  which  occurred,  we  are  considering 
a  monitoring  system  that  is  most  responsive  to  rotor-related  malfunctions 
rather  than  housing-related  malfunctions. 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 
Acre-Feet  on 

Percent 
of 

Capacity 

Storage  in 
Acre-Feet  on 

Percent 
of 

Capacity 

Acre-Feet 

Jan.   1,  1985 

Jan.   1,  1984 

Hetch  Hetchy 

360,400 

174,112 

48 

314,318 

87 

Lake  Lloyd 

273,345 

148,573 

54 

195,531 

72 

Lake  Eleanor 

27,100 

2,401 

_9 

25,774 

95 

660,845 

325,086 

49 

535,623 

81 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  during  December  was  reduced 
from  160  mgd  to  70  ragd  by  the  use  of  San  Joaquin  Pipeline  1. 

Power  Production 

During  the  month  of  December,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  40.660,  46.024  and  74.759  million  kilowatthours ,  respectively, 
for  a  total  of  161.443  million  kilowatthours,  having  a  value  in  excess  of  $2,800,000. 


-2- 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
2:00  P.M. 
January  22,  1985 

COMMISSIONERS 
Louis  J.   Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M.  Sanger 
Nancy  C.  Lenvin 
.  Joseph  F.  Barletta 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


85-007 


Call   to  Order:      2:07  P.M. 


Present:       Commissioner  H.   Welton  Flynn,  Commissioner  Joseph 
Barletta,  Commissioner  Louis  Giraudo 

Absent:         President  Nancy  Lenvin  and  Vice  President  John  Sanger 
Commissioner  H.  Welton  Flynn  presided. 

The  Minutes  of  the  regular  meeting  of  January  8,   1985  were  approved. 

A  tape  of   the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 

SPECIAL  ORDER  OF  BUSINESS 
Election  of  Officers  for  the  Year  1985 

Commissioner  Barletta  nominated  Commissioner  Giraudo  for  President 
of  the  Commission.     Commissioner  Flynn  seconded. 

Commissioner  Giraudo  was  unanimously  elected  President.  He  accepted 
the  gavel  and  presided  over  the  remainder  of  the  meeting. 

President  Giraudo  nominated  Commissioner  Flynn  for  Vice  President 
Commissioner  Barletta  seconded. 

Commissioner  Flynn  was  unanimously  elected  Vice  President. 


RESOLUTION 
NO. 


******** 


85-0014 


MR 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants   in  payment 
of  claims  against  the  Municipal  Railway,  totalinq 
$42,250.00. 

Vote:     Ayes  -  Giraudo,  Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

MR    Approving  compromise  settlements  in  the  amount  of 

$6,680.38  and  collections  in  the  amount  of  $13,728.18 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,   for  the 
month  of  December,  1984. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


85-008 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

WD     Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1865,   San  Andreas  Outlet  Towers  - 
Valve  Motorization. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0017         HH     Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.  HH-731,  0 1 Shaughnessy  Dam,  Repair  and 
Reconstruct  Sewer  System. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

MR    Approving  Debit/Credit  Modifications  Nos .   59  and  60 
to  Municipal  Railway  Contract  No.  MR-820, 
Rehabilitation  of  Cable  Car  Trackway,  Mechanical 
Components,   for  additional  work  at  a  cost  of 
$21,273.00,  Tutor-Saliba,  Contractor. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

WD    Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1879,   8-Inch  Ductile  Iron  Main 
Installation  in  Guerrero  Street  Between  Duboce  and 
San  Jose  Avenues,  as  satisfactorily  completed; 
approving  Debit  Contract  Modification  No.   1  in  the 
amount  of  $6,948.00;   authorizing  an  extension  of  time 
for  unavoidable  delays  of  23  working  days;  and 
authorizing  final  payment  in  the  amount  of  $33,870.96 
to  Dalton  Construction  Co.,  Contractor. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

WD     Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1892,  Resurfacing  Pilarcitos  Road 
San  Mateo  County,  as  satisfactorily  completed- 
approving  Debit  Contract  Modification  No.   1  in  the 
amount  of  $2,670.00;   and  authorizing  final  payment 
the  amount  of  $13,126.38  to  G.   Bortolotto  &  Co., 
Contractor . 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


85-009 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1907R,   Construction  of  Fences  on 
Water  Department  Properties  in  San  Mateo  County,  as 
satisfactorily  completed;  approving  Debit  Contract 
Modification  No.   1  in  the  amount  of  $810.40;  and 
authorizing  final  payment  in  the  amount  of  $15,939.82 
to  Oliveira  Fence,   Inc.,  Contractor. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,   to  apply  for,   accept  and 
expend  $6,600.00  of  UMTA  Section  10  managerial 
training  assistance  monies  for  four  PUC  employees  to 
attend  Section  10  management  training  courses  at 
various  universities  in  1985. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Setting  the  date  of  Wednesday,   February  13,   1985,  at 
2:30  P.M.,   in  the  Commission  Meeting  Room  of  the  Main 
Library,   San  Francisco,   California,   to  consider 
adoption  of  rate  schedules  to  be  charged  by  the 
Public  Utilities  Commission  for  furnishing  Hetch 
Hetchy  power  to  private  consumers  and  municipal 
departments  of  the  City  and  County  of  San  Francisco. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  a  transfer  of  funds  in  the  amount  of 
$140,000.00  from  Purchase  of  Power  to  Materials  and 
Supplies  to  cover   the  cost  of  maintenance  of  trolley 
overhead  lines. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Municipal  Railway  supplemental 
appropriation  in  the  amount  of  $250,000.00  to  fund 
legal  services  for  the  Transit  Impact  Development  Fee. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


85-010 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

MR     Authorizing  Modification  No.   1  to  the  Professional 
Services  Agreement  with  Carla  Swander,   in  an  amount 
not  to  exceed  $34,050.00,   to  expand  the  scope  of  work 
to  include  job  analysis  and  test  development  for  the 
Transit  Operator  classification;   and  extending  the 
term  of  the  contract  to  June  30,  1986. 

Vote:     Ayes  -  Giraudo,  Flynn,  Barletta 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

85-0027         MR     Accepting,   on  behalf  of  the  City  and  County  of  San 
Francisco,  a  gift  of  a  vintage  trolley  car  from  the 
San  Francisco  Chamber  of  Commerce. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

MR     Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Public  Utilities  Commission 
supplemental  appropriation  in  the  amount  of 
$1,000,000.00  to  implement  Phase  I  of  a  three-year 
trolley  coach  rebuild  program. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

WD     Authorizing  the  General  Manager  of  Public  Utilities 
to  request  the  Director  of  Property  to  appraise  the 
142  acres  of  land  located  at  the  south  end  of 
Calaveras  Reservoir  and  to  commence  negotiations  for 
the  acquisition  of  said  property,   subject  to  the 
approval  of  the  Board  of  Supervisors  and 
certification  of  the  availability  of  funds. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

WD     Authorizing  the  Water  Department  to  enter   into  a 

contract  with  Systems  &  Computer  Technology  Resource 
Management  Corporation  for  the  purpose  of  developing 
and  implementing  the  Water/Sewer  Customer  Information 
and  Billing  System,   for  an  amount  not  to  exceed 
$1,030,000.00. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


85-011 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer,   Public  Utilities  Commission,  to  execute 

Agreement  with  Foster  Engineering  Inc.  as  a  sole 
source  for  work   required  to  satisfy  Federal  Energy 

Regulatory  Commission  requirements  for  the  Moccasi 

Low  Head  Power  Plant,   for  a  fee  not  to  exceed 
$85,000.00. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Rejecting  all  bids  received,   for  Municipal  Railway 
Contract  No.   MR-847,   Muni  Metro  Center,  Construction 
of  Track  Crossovers  and  Related  Work,  and  authorizing 
the  readvertising  of  the  contract  under  Municipal 
Railway  Contract  No.  MR-847R. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer,   Public  Utilities  Commission,   to  execute 
Amendment  No.   5  to  the  Professional  Services 
Agreement  with  Tudor  Engineering  Company  for  the 
Market  Street  Guideway  Project,   in  an  amount  not  to 
exceed  $1,387,920.00. 

Vote:     Ayes  -  Giraudo,  Flynn,  Barletta 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager,  Finance, 
to  apply  for,  accept  and  expend  $184,537.00  of  State 
Transit  Assistance  funds  for  a  pilot  project  to 
demonstrate  the  feasibility  of  improved  inter-county 
coordination  of  door-to-door  van  and  taxi  services 
for  disabled  persons  in  San  Francisco  and  San  Mateo 
counties . 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Barletta,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor   to  recommend  to  the  Board  of 
Supervisors  a  Public  Utilities  Commission 
supplemental  appropriation  in  the  amount  of 
$65,114.00  to  fund  two  new  positions  for  the 
administration  of  the  Transit  Impact  Development  Fee. 

Vote:     Ayes  -  Giraudo,  Flynn,  Barletta 


85-012 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $10,995.00  to  reclassify  the  existing 
position  of  Assistant  Director,   Bureau  of  Energy 
Conservation . 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Authorizing  a  five-year  lease  of  1.07  acres,  more  or 
less,  of  Water  Department  land  located  in  San  Mateo 
County  to  Charles  J.   Petrocchi  for  the  purpose  of 
maintaining  a  nursery,   at  an  initial  annual  rental  of 
$8,400.00. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Barletta,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Authorizing  a  five-year  lease  of  a  0.917  acre,  more 
or  less,  of  Water  Department  land  located  in  San 
Mateo  County  to  Petrocchi  Brothers  for  the  purpose  of 
vehicular  access  and  circulation  to  adjoining  service 
station  and  carwash  business,   at  an  initial  annual 
rental  of  $12,000.00. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Authorizing  a  five-year  lease  of  a  0.65  acre,  more  or 
less,   of  Water  Department  land,   located  in  San  Mateo 
County,   to  Rick  O'Rourke  dba  Nickels  Restaurant,  for 
the  purposes  of  operating  a  bar  and  restaurant,  at  an 
initial  annual  rental  of  $12,000.00. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Authorizing  the  assignment  of  a  right-of-way  lease  by 
Sunol  Nurseries,   Inc.,   to  Sunol  Christmas  Tree  Farm 
for  twenty-five  acres,  more  or  less,  of  Water 
Department  land  located  in  Alameda  County. 

Vote:     Ayes  -  Giraudo,   Flynn,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commiss  ion . 


******** 


85-013 


Report  of  the  General  Manager 
Federal  Funding 

Mr.   Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  stated 
that  if  the  proposals  which  have  been  put  forth  by  the  Office  of 
Management  and  Budget  in  Washington,  D.C.   are  adopted,   the  Municipal 
Railway  stands  to  lose  approximately  $40  million  a  year  in  capital 
and  operating  funds.     He  said  that  he  has  been  in  touch  with  our 
representatives  in  Washington,  D.C.     The  industry  as  a  whole  is 
working  through  the  American  Public  Transit  Association  to  fight  off 
these  proposals.     It  appears  that  some  cut  or  freeze  is  inevitable 
He  said  that  he  would  keep  the  Commission  advised  of  the  situation! 

$20.00  Fast  Pass  Marketing  Program 

Mr.  Jaimie  Levin,   Director  of  Community  Affairs,  announced  that  the 
marketing  program  for  the  $20.00  Fast  Pass  will  begin  this  week  with 
a  television  commercial  that  will  be  aired  on  Channels  4,   5  and  44 
Packets  of  materials  containing  window  posters,   tags,   notices  and 
buttons  are  being  distributed  to  all  Fast  Pass  outlets.  Posters 
will  be  displayed  in  the  Muni  Metro  stations.     Operators  will  be 
informed  of  the  program  and  will  receive  buttons  to  wear.  There 
will  be  an  ad  in  both  the  Chronicle  and  Examiner  newspapers  next 
Wednesday.     The  night  before,   $20.00  price  tags  will  be  placed  over 
the  fareboxes  on  all  buses.     He  said  that  the  entire  program  is 
designed  to  notify  as  many  people  as  possible  that  the  Fast  Pass  has 
been  reduced  from  $24.00  to  $20.00. 

Transport  Workers  Union,   Local  250A 

Mr.  Nothenberg  announced  that  Mr.   Samuel  Walker  had  recently  been 
elected  President  of  the  union.     He  said  that  he  had  worked  with  him 
in  the  past  and  looked  forward  to  working  with  him  again. 


********* 


Item  No.   11  —  Discussion  of  First  Quarter  1984-85  Management  by 
Objectives  performance  reports. 

Mr.   Leo  Jed,  Deputy  General  Manager  and  Chief  Engineer,  PUC, 
presented  an  overview  of  the  Bureau  of  Engineering  and  Construction 
Management.     He  stressed  the  progress  currently  being  made  in 
reorganizing  the  Bureau  and  highlighted  its  major  performance 
measures. 

********* 

Resolution  No.   85-0037  —  Authorizing  a  five-year  lease  of  Water 
Department  land  to  Charles  J.  Petrocchi. 

Mr.  Nothenberg  pointed  out  that  this  lease  involves  the  policy  issue 
of  how  the  Commission  wishes  to  handle  the  Municipal  Railway 
right-of-way  land  in  San  Mateo  County  which  is  suitable  for 
extension  of  Bay  Area  Rapid  Transit   (BART)  service.     He  said  that 
the  options  are:     1)   to  continue  short-term  leasing  in  anticipation 
that  it  will  be  used  by  BART;   2)   to  encumber  it  for  a  longer  term 
thereby  increasing  the  cash  flow  on  the  assumption  that  it  will  not 
be  disposed  of  in  fee;  and  3)   to  declare  it  surplus  and  sell  it. 

President  Giraudo  requested  that  discussion  of  the  policy  issue  be 
calendared  for  another  meeting. 


85-014 


On  motion  of  Commissioner  Barletta,  seconded  by  Commissioner  Flynn, 
Resolution  Number  85-0037  was  unanimously  adopted. 


******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED :      3:26  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


85-015 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.         85-0014MR  1-22-85 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer        Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 


Dorothy  Fountain  82  B  5287-1     2-7+       11-  6-82  A  $32,750.00 

aka  $200,000.00 
Dorothy  Frances  Fountain 

Judgment 


Patricia  Mooney  80  T  5362-1     4-6  3-11-81  A  9,500.00 

$45,000.00 


$42,250.00 


Total  Settlements:  (2) 


Index       560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  January  22,  1985. 


Romaine  A.  Boldridge,  Secretary 


1-22-85 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements,  Month  of  December,   1984,  total  amount  billed: 
$12,326.12,   total  compromise  settlements:     $6,680.38  and 
approves  collections,  Month  of  December,   1984,  amount  of 
$13,728.18,   for  payment  of  miscellaneous  debtors,  per 
lists  dated  January  2,  1985. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JANUARY  2  2  198! 


Secretary,  Public 


Utilities  Commissii 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 


85-0016 

RESOLUTION  No  


RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.   1865  -  San  Andreas  Outlet 
Towers  -  Valve  Motorization;  and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this 
project  is  hereby  determined  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  under  Class  1(b)  as  set 
forth  in  the  list  of  categorical  exemptions  adopted  by  the  City 
Planning  Commission  on  August  28,   1980  and  April  16,  1981. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  'JANUARY    2  2  1985,   ^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


8^-0017 

RESOLUTION  No  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  731,  the  existing  sewer 
system  at  O'Shaughnessy  Dam  is  to  be  repaired  and  reconstructed;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Class  Kb);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  by  staff,  and  hereby  authorizes  bid  call  for 
Hetch  Hetchy  Contract  No.  731,  O'Shaughnessy  Dam,  Repair  and  Reconstruct 
Sewer  System. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY    2  9.  1985  ^_ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 

8^-0018 

RESOLUTION  NO  


WHEREAS,  these  modifications  represent  two  changes  to  the  MR  820 
contract;  and 

WHEREAS,  these  include  deletion  of  sheave  lagging  installation  and 
miscellaneous  field  changes;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $21,273.00  for  the  additional  work  as  set  forth 
to  Contract  Modification  Numbers  59  and  60  to  Municipal  Railway  Contract  MR 
820,  Rehabilitation  of  Cable  Car  Trackway,  Mechanical  Components. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         JANUARY  2  2  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESoLUTIoN  No  85-0019 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Water  Department  Contract  No.   1879,  8-Inch  Ductile  Iron  Main 
Installation  in  Guerrero  Street  Between  Duboce  and  San  Jose  Avenues 
as  satisfactorily  completed;  approves  Contract  Modification  No.  1 
in  the  amount  of  $6,948.00;  authorizes  an  extension  of  time  for 
unavoidable  delays  of  23  working  days;  and  authorizes  final  payment 
in  the  amount  of  $33,870.96  to  the  Contractor,  Dalton  Construction 
Co. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         JANUARY  2  2  1985 

KJmUj^  (J.  Si{M,tcL 


Secretary,  Public  Utilities  Commis. 


mission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


85-0020 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1892,  Resurfacing  Pilarcitos  Road  in  San 
Mateo  County  as  satisfactorily  completed;  approves  Debit  Modification 
of  Contract  No.  1  in  the  amount  of  $2,670.00;  and  authorizes  final 
payment  in  the  amount  of  $13,126.38  to  the  Contractor,  G.  Bortolotto  & 
Co. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  JANUARY    2  2  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1907R,  Construction  of  Fences  on  Water 
Department  Properties  in  San  Mateo  County,  as  satisfactorily  completed; 
approves  debit  Contract  Modification  No.  1  in  the  amount  of  $810.40;  and 
Authorizes  Final  Payment  in  the  amount  of  $15,939.82  to  the  Contractor, 
Oliveira  Fence,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY    2  2  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make 
monies  available  pursuant  to  Section  10  of  the  Urban  Mass  Transportation 
Act  of  1964,  as  amended  for  management  training  programs;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County  of  San 
Francisco,  is  an  eligible  claimant  for  management  training  assistance 
pursuant  to  Section  10  of  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended;  and 

WHEREAS,  Participants  will  be  trained  in  various  areas  of  transit 
management  such  as  labor  relations,  management  of  resources,  and  fiscal 
management;  and 

WHEREAS,  The  Federal  government  will  provide  for  50%  or  $6,600  of 
the  total  cost  of  the  training  program  and  the  City  and  County  will  be 
responsible  for  the  remaining  50%  or  $6,600;  and 

WHEREAS,  The  required  local  match  funds  are  included  in  the  approver] 
1984-85  PUC  training  budget;  now,  therefore,  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  apply  for,  accept  and  expend  $6,600 
of  UMTA  Section  10  managerial  training  assistance  for  four  PUC  employees 
to  attend  Section  10  management  training  courses  at  various  universities 
in  1985. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JANUARY  2  2  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0023 

RESOLUTION  No  


RESOLVED,   That  a  public  hearing  be  conducted  at 
the  Main  Library,  Commission  Meeting  Room,  San  Francisco, 
California,   commencing  at  2:30  P.M.   on  Wednesday,  February 
13,  1985,   to  consider  adoption  of  rate  schedules  to  be 
charged  by  the  Public  Utilities  Commission  for  furnishing 
Hetch  Hetchy  power  to  private  consumers  and  municipal 
departments  of  the  City  and  County  of  San  Francisco. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY    2  9  1QRF>  


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO  


WHEREAS ,   Hetch  Hetchy  needs  an  additional  $140,000  for 
Materials  and  Supplies  to  cover  the  cost  for  unanticipated  work 
not  budgeted  in  the  current  FY  84-85  in  the  maintenance  of 
trolley  overhead  lines;  and 

WHEREAS,   A  large  portion  of  funds  will  be  used  to  pay  for 
the  replacement  of  fifty  trolley  poles  over  the  next  six  months 
as  a  preventive  maintenance  action;  and 

WHEREAS,  If  these  poles  are  not  replaced  immediately,  the 
number  of  line  delays  will  increase  and  cause  further  damages 
to  both  the  poles  and  electrical  overhead  lines;  and 

WHEREAS,   The  remaining  funds  will  be  used  to  pay  for  the 
materials  and  supplies  needed  for  the  major  modifications  to 
the  contact  wires  currently  under  way  at  Castro  and  Market  in 
order  to  be  compatible  with  LRV  hardware  (the  pantograph);  now, 
therefore,   be  it 

RESOLVED,  That  this  fund  transfer  of  $140,000  from  Purchase 
of  Power  object  180  to  Materials  and  Supplies  object  130,  is 
approved  in  order  to  pay  for  the  work  as  described  above. 

(0443W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY    2  2  1985- 


Secretary,  Public  Utilities  Commissiqft 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0025 

RESOLUTION  NO  


WHEREAS,  The  Board  of  Supervisors  through  Ordinance  224-81 
authorized  the  Transit  Impact  Development  Fee;  and 

WHEREAS,  The  legality  of  this  ordinance  was  challenged 
through  the  courts  in  the  Russ  Building  vs.  CCFS;  and 

WHEREAS,  A  tentative  decision  favoring  the  City  was  reached 
on  September  27,  1984  and  will  be  finalized  in  the  next  few 
months;  and 

WHEREAS,  The  plaintiffs  have  indicated  appealing  the 
forthcoming  final  decision;  now  therefore  be  it 

Resolved,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Municipal  Railway 
supplemental  appropriation  in  the  amount  of  $250,000  to  fund 
the  final  litigation  expenses  and  the  appeal  of  the  final 
decision.     Funding  will  come  from  any  legally  available  funds. 

(0307W) 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  JANUARY  2  2  1985^- 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  ^   ^JSrfv* 

WHEREAS,  The  Accident  Peer  Review  Group  recommended  that  the  San  Francisco 
Municipal  Railway  improve  its  Transit  Operator  selection  process  and  Transit 
Operator  passenger  relations  training  program;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  has  a  current  Professional 
Services  Agreement  with  Car la  Swander,  2821  Second  Avenue,  #1201,  Seattle, 
Washington    98121,  to  develop  a  new  passenger  relations  training  program  for 
the  San  Francisco  Municipal  Railway;  and 

WHEREAS,  Carla  Swander  has  previously  developed  an  effective  Transit  Operator 
exam  for  the  Metro  in  Seattle,  and  is  capable  and  willing  to  undertake  the 
development  of  a  new  Transit  Operator  exam  for  the  San  Francisco  Municipal 
Railway;  and 

WHEREAS,  Sufficient  funds  exist  in  the  San  Francisco  Municipal  Railway 
Operations  Division  current  year  operating  budget  to  pay  for  these 
professional  services  in  sub-object  1001;  now  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the  San 
Fransisco  Municipal  Railway  to  modify  the  agreement  between  the  City  &  County 
of  San  Francisco  and  Carla  Swander  to  provide  for  the  conducting  of  a  job 
analysis  of  the  9163  Transit  Operator,  developing  and  implementing  a  new  9163 
Transit  Operator  selection  procedure,  training  of  the  Safety/Training 
Department  staff  in  the  preparation  of  videotape  segments  and  testing,  and  to 
extend  the  term  of  the  agreement  to  the  period  ending  June  30,  1986. 
Compensation  not  to  exceed  $34,050  dollars,  total  compensation  not  to  exceed 
$39,050  dollars. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of         JANUARY  2  2  198^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  S/j 
RESOLUTION  No. 


WHEREAS ,  Thanks  to  the  generous  support  of  Embarcadero  Center, 
Inc.,  the  San  Francisco  Chamber  of  Commerce  owns  and  holds  title  to  an 
historic  vintage  trolley  car  which  was  operated  on  the  streets  of  San 
Francisco  by  the  Market  Street  Railway  Company  for  many  years;  and 

WHEREAS,  This  car,  built  by  San  Francisco  craftsworkers  in  1924 
on  a  site  now  occupied  by  the  Municipal  Railway's  Metro  Center  streetcar 
shops,  is  the  sole  survivor  of  more  than  two  hundred  fifty  cars  built  at 
this  location;  and 

WHEREAS,  With  the  support  of  Embarcadero  Center,  Inc.,  the  San 
Francisco  Chamber  of  Commerce  has  offered  ownership  title  to  said  trolley 
car  as  a  gift  to  the  City  and  County  of  San  Francisco  and  this  Commission 
wishes  to  accept  said  gift  on  behalf  of  the  City  and  County  of  San  Francisco 
for  occasional  vintage  trolley  car  service  in  the  future;  and 

WHEREAS,  The  trolley  car  is  recognized  as  having  a  value  of 
$4900.00,  NOW,  THEREFORE,  BE  IT 

RESOLVED,  That  this  Commission  hereby  accepts,  on  behalf  of  the 
City  and  County  of  San  Francisco,  the  gift  of  the  vintage  trolley  car  from 
the  San  Francisco  Chamber  of  Commerce,  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  the  Municipal 
Railway  is  hereby  authorized  and  directed  to  execute  all  documents  appro- 
priate for  transfer  of  title  and  to  report,  pursuant  to  Administrative  Code 
Section  10.116-2,  the  receipt  of  such  gift  to  the  Purchaser  of  Supplies. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a.BmK,„»(        "JANUARY  2  2  1985   


Secretary  ar.d  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  The  345  trolley  coach  fleet  is  aging  and  is  now 
at  the  midpoint  of  its  20-year  life  expectancy;  and 

WHEREAS ,  Work  order  records  show  that  major  trolley  coach 
components  have  broken  down  at  an  accelerated  rate  in  the  past 
several  years;  and 

WHEREAS,  Muni  requested  a  study  to  assess  future  component 
rebuilding  needs  to  assure  a  high  rate  of  equipment  reliability 
and  availability;  and 

WHEREAS,  This  study  recommends  that  a  major  trolley 
rebuild  program  of  approximately  $4,000,000        be  undertaken 
over  a  3-year  period;  now,   therefore,  be  it 

RESOLVED,  That  this  commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  Public  Utilities 
supplemental  appropriation  for  $1,000,000  from  funds  set  aside 
for  infrastructure  improvements  in  the  general  fund  to  initiate 
Phase  I  of  the  trolley  rebuild  program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY    2  2  1985    - 


Secretary,  Public  Utilities  Commissia 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0029 

RESOLUTION  No  


RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  to  request  the  Director  of  Property  to  appraise  the  142 
acres  of  land  located  at  the  south  end  of  Calaveras  Reservoir  and 
identified  as  Santa  Clara  County  Assessor's  Parcel  Number  42-3-5, 
and  to  commence  negotiations  for  acquisition  of  said  property 
subject  to  the  approval  of  the  Public  Utilities  Commission,  the 
Board  of  Supervisors  and  certification  of  availability  of  funds  for 
the  acquisition  of  said  property. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY    2  2  1985  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SS  0030 

RESOLUTION  No  :  v/XJV 


WHEREAS,  The  Water  Department  has  demonstrated  the  need  to  improve 
its  water  and  sewer  customer  information  and  billing  system;  and 

WHEREAS,  The  Public  Utilities  Commission  approved  by  Resolution 
No.  83-0294  the  issuance  of  a  Request  for  Proposal  for  expert  data 
processing  professional  services;  and 

WHEREAS,  The  development  and  implementation  of  the  system  has  been 
divided  into  two  contractual  components;  and 

WHEREAS,  The  first  half  of  the  project  is  currently  in  progress;  and 

WHEREAS,  Timely  continuation  of  the  project  serves  in  the  best 
interest  of  the  Water  Department,  the  Department  of  Public  Works  and  the 
Bureau  of  Management  Information  Systems;  now  therefore  be  it 

RESOLVED,  That  the  Water  Department  is  authorized  to  enter  into  a 
contract  with  Systems  &  Computer  Technology  Resource  Management  Corporation 
for  the  purpose  of  the  development  and  implementation  of  the  Water/Sewer 
Customer  Information  and  Billing  System,  in  an  airount  not  to  exceed 
$1,030,000.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

mm**m4  'JANUARY  2  ?■  1985    

Secretary.  Public  Utilitiee  Commotion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


8^031 

RESOLUTION  No  


WHEREAS,  The  Federal  Energy  Regulatory  Commission  granted 
to  the  City  an  exemption  from  Licensing  of  the  Moccasin  Low  Head 
Power  Plant  subject  to  the  condition  that  a  report  be  filed  by  FERC 
approved  consultant  (Foster  Engineering).  Said  report  to  include 
cue  condition  of  Moccasin  Dam  and  operating  conditions;  and 

WHEREAS,  The  City  has  filed  with  the  Federal  Energy  Regula- 
tory Commission  a  report  as  required  by  the  Commissions;  and 

WHEREAS,  The  Federal  Energy  Regulatory  Commission  requests 
that  the  approved  Consultant  undertake  a  model  test  of  Moccasin  Dam 
Spillway,  obtain  boring  samples  of  the  dam  core  and  furnish  an 
analysis  of  its  findings;  and 

WHEREAS,  This  work  will  be  funded  from  Account  No.  982131; 
now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy 
General  rlanager  and  Chief  Engineer  to  negotiate  an  appropriate  fee 
and  to  execute  an  agreement  with  Foster  Engineering  Inc.  as  a  sole 
source  for  conducting  the  model  tests,  obtaining  core  samples  from 
Moccasin  Dam  and  providing  an  analysis  of  its  findings. 

fne  negotiated  fee  iJot  to  exceed  $35,000. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        'JANUARY  2  2  1985   


AATK^l  .      _  _  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  Bids  for  Municipal  Railway  Contract  No.  MR-847,  Muni 
Metro  Center,  Construction  of  Track  Crossovers  and  Related  Work,  were 
received  and  opened  publicly  on  January  8,  1985;  and 

WHEREAS,  This  Commission's  Utilities  General  Counsel  determined 
that  failure  of  the  low  bidder,  Comstock  Engineering,  Inc.,  to  execute 
Page  4,  Proposal,  of  the  contract  makes  this  bid  non-responsive  and 
recommends  their  bid  be  rejected;  and 

WHEREAS,  The  second  low  bid  in  the  net  amount  of  $594,280.00 
exceeds  the  Engineer's  estimate  for  the  contract  by  more  than  25%;  and 

WHEREAS,  It  is  the  recommendation  of  staff  that  the  contract  be 
re-evaluated,  any  ambiguities  be  eliminated,  the  plans  and 
specifications  be  revised  and  the  contract  be  readvertised;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  on 
Municipal  Railway  Contract  No.  MR-847,  Muni  Metro  Center,  Construction 
of  Track  Crossovers  and  Related  Work,  and  authorizes  readverti sement  of 
the  work  as  Contract  No.  MR-847R. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JANUARY  2  9  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO  


WHEREAS,  On  July  27,  1981,  an  Agreement  for  Professional 
Services  for  the  Market  Street  Guideway  Project  was  made  and  entered 
into  by  and  between  the  City  and  Tudor  Engineering  Company;  and 

WHEREAS,  On  October  21,  1982,  Amendment  No.  1  to  said 
Agreement  was  executed  for  the  purpose  of  completing  the  preliminary 
design;  and 

WHEREAS,  On  March  28,  1983,  and  on  February  3,  1984, 
Amendments  No.  2  and  No.  3  to  said  Agreement  were  executed  for  the 
purpose  of  performing  the  final  design  work  for  the  reconstruction  of 
the  trolley  overhead  system  on  Market  Street;  and 

WHEREAS,  On  July  26,  1984,  Amendment  No.  4  to  said  Agreement 
was  executed  for  the  purpose  of  providing  consultant  services  during 
the  first  construction  phase  of  the  project;  and- 

WHEREAS,  It  is  now  necessary  to  further  amend  said  Agreement 
to  increase  the  scope  of  work,  extend  the  time  and  provide  additional 
compensation  to  provide  consultant  services  during  the  final 
construction  phase  of  the  project;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer,  Public  Utilities  Commission  to 
execute  Amendment  No.  5  to  said  Agreement,  with  total  payment  to  the 
Consultant,  Tudor  Engineering  Company,  not  to  exceed  $1,387,920. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY    2  2  1985 


n  .  n    it'     rr.'i-.-       f  «  J 


Secretary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


WHEREAS,  Both  the  San  Francisco  and  San  Mateo  Counties  provide 
low-cost  accessible  transportation  for  elderly  and  disabled  persons  who 
are  unable  to  use  regular  public  transportation  within  their 
jurisdictions;  and 

WHEREAS,  Both  the  San  Francisco  and  San  Mateo  programs  are  funded 
and  implemented  separately    and  are  limited  to  their  respective 
Counties;  and 

WHEREAS,  Many  elderly  and  disabled  clients  in  both  San  Francisco  and 
San  Mateo  Counties  have  been  unable  to  use  paratransit  services  to 
medical  appointments  and  other  important  purposes  across  the  mutual  San 
Francisco-San  Mateo  County  line;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  has  expressed 
interest  in  subsidizing  on  a  demonstration  basis  an  inter-county  service 
which  will  address  and  resolve  the  need  for  inter-county  coordination;  and 

WHEREAS,  The  proposed  one-year  demonstration  will  provide  21,400 
one-way  trips  per  year  for  San  Francisco  and  San  Mateo  clients;  and 

WHEREAS,  It  is  in  the  interests  of  San  Francisco  and  San  Mateo 
Counties  to  maintain  a  viable  inter-county  paratransit  program  to  assist 
their  elderly  and  handicapped  clients;  now,  therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is  authorized 
to  apply  for,  accept  and  expend  $184,537  of  State  Transit  Assistance 
funds  for  a  pilot  project  to  demonostrate  the  feasibility  of  improved 
inter-county  coordination  of  door-to-door  van  and  taxi  services  for 
disabled  persons  in  San  Francisco  and  San  Mateo  Counties. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  i„  meeting  ot  JANUARY    2  2  1985 

 Y) — : — 0  &  //  — 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0035 

RESOLUTION  NO  


WHEREAS,   In  1981  the  Board  of  Supervisors  adopted  Ordinance 
No.   221-84  establishing  a  Transit  Impact  Development  Fee  and 
requiring  developers  of  new  office  space  in  the  downtown  area 
to  pay  a  fee  to  the  Municipal  Railway;  and 

WHEREAS ,   Fee  collection  has  been  hampered  by  litigation  and 
by  inconsistent  staffing;  and 

WHEREAS,  The  litigation  has  recently  been  settled  in  the 
City's  favor;  and 

WHEREAS,   Dedicated  and  stable  staffing  of  the  collection 
effort  is  necessary  to  meet  administrative  obligations  of  the 
ordinance  and  to  assure  maximum  collection  of  fees  owed;  and 

WHEREAS,  Appropriate  staffing  for  this  effort  comprises  one 
1824-Administrat ive  Analyst  and  one  1446-Senior  Clerk 
Stenographer;  and 

WHEREAS,   A  limited  amount  of  basic  office  equipment  is 
needed  for  these  staff  members;  and 

WHEREAS,  Professional  Services  are  also  required  to  meet 
the  ordinance's  requirements  for  annual  updates  to  affirm  or 
revise  the  $5.00/sq.   ft.   fee;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Public  Utilities 
Commission  supplemental  appropriation  in  the  amount  of  $65,114 
to  fund  two  new  positions   ($18,204),  office  equipment  ($1,910), 
and  Professional  Services   ($45,000),   for  the  administration  of 
the  Transit  Impact  Development  Fee.     Funding  will  be  from 
excess  salary  surplus. 

(0499W) 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  2  2  1985 


at  its  meeting 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


8S-0036 

RESOLUTION  No  


WHEREAS,  In  February  1985  the  Bureau  of  Energy  Conservation, 
established  to  achieve  energy  cost  reduction  in  municipal  facilities, 
will  assume  the  programs  and  staff  of  the  Energy  Group  of  the  S.F. 
Department  of  City  Planning,  which  is  responsible  for  the  City's  energy 
policy  directed  towards  the  private  sector;  and 

WHEREAS,  The  Assistant  Director  of  the  Bureau  of  Energy  Conservation 
will  be  assuming  responsibility  for  the  supervision  of  the  Energy  Group 
staff  and  assisting  in  management  of  the  Energy  Group  programs;  and 

WHEREAS,  Reclassification  of  the  Assistant  Director  position  from 
Staff  Assistant  IV  (9740)  to  Staff  Assistant  V  (9742)  will  provide 
for  the  appropriate  supervisory  differential  and  compensate  for  the 
increased  duties  of  the  position;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  supplemental  appropriation 
for  $10,995  for  the  Bureau  of  Energy  Conservation.    Funding  will  come 
from  abolition  of  the  existing  Staff  Assistant  IV  (9740)  position 
and  salary  excess  within  the  Bureau  of  Energy  Conservation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY    2  2  1985.    


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0037 

RESOLUTION  NO  


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain 
real  property  being  held  for  the  primary  purposes  of  a  future  rapid 
transit  corridor  and/or  parking  or  for  other  public  use  under  the 
jurisdiction  of  the  San  Francisco  Water  Department  in  San  Mateo 
County;  and 

WHEREAS,  CHARLES  J.  PETRDCCHI,  desires  to  lease  a  portion  of 
said  real  property  from  City  for  purpose  of  maintaining  a  nursery ; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and 
conditions  and  authorizes  the  execution  of  1.07  acres,  more  or  less, 
lease  to  CHARLES  J.  PETRDCCHI  for  the  purpose  of  maintaining  a 
nursery  as  set  forth  in  lease  (copy  of  which  lease  is  on  file  with 
San  Francisco  Water  Department)  of  certain  property  under  the  juris- 
diction of  the  San  Francisco  Water  Department,  located  in  San  Mateo 
County  (San  Francisco  Water  Department  Drawing  No.  B-4358)  for  a 
term  of  five  (5)  years  commencing  January  1,  1985  and  terminating 
December  31,  1989  at  an  initial  annual  rental  of  $8,400.00  per  year 
subject  to  an  annual  rental  increase  from  January  1,  1988  to  December 
31,  1989  in  direct  proportion  to  the  percentage  increase  of  the 
Consumer  Price  Index,  not  to  exceed  ten  (10)  percent  per  year, 
compounded. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  'JANUARY  2  2  1985 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain 
real  property  being  held  for  the  primary  purposes  of  a  future  rapid 
transit  corridor  and/or  parking  or  for  other  public  use  under  the 
jurisdiction  of  the  San  Francisco  Water  Department  in  San  Mateo 
County;  and 

WHEREAS,  PETRDCCHI  BROTHERS,  desire  to  lease  a  portion  of 
said  real  property  from  City  for  purpose  of  vehicular  access  and 
circulation  to  adjoining  gasoline  service  station  and  carwash  activities; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  execution  of  0.917  acres,  more  or 
less,  lease  to  PETR00CHI  BROTHERS  for  the  purpose  of  vehicular  access 
and  circulation  to  adjoining  service  station  and  carwash  business 
as  set  forth  in  lease  (copy  of  which  lease  is  on  file  with  San  Francisco 
Water  Department)  of  certain  property  under  the  jurisdiction  of  the  San 
Francisco  Water  Department,  located  in  San  Mateo  County  (San  Francisco 
Water  Department  Drawing  No.  B-4347)  for  a  term  of  five  (5)  years 
commencing  January  1,  1985  and  terminating  December  31,  1989,  at  an 
initial  annual  rental  of  $12,000.00  per  year,  subject  to  an  annual  rental 
increase  from  January  1 ,  1988  to  December  31 ,  1989  in  direct  proportion 
to  the  percentage  increase  of  the  Consumer  Price  Index,  not  to  exceed 
ten  (10)  percent  per  year,  compounded. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  JANUARY  2  2  1985, 

lury^j^  (J.  fy{M,iU*ii 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-H039 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain 


real  property,  being  held  for  the  primary  purposes  of  a  future  rapid 
transit  station  and/or  parking  or  for  other  public  use  under  the 
jurisdiction  of  the  San  Francisco  Water  Department  in  San  Mateo 
County;  and 

WHEREAS,  RICHARD  O'ROURKE  dba  NICKELS  RESTAURANT,  a  California 
business,  desires  to  lease  a  portion  of  said  real  property  from  City  for 
purposes  of  operating  a  bar  and  restaurant;  therefore,  be  it 


and  conditions  and  authorizes  the  execution  of  0.65  acre,  more  or  less, 
lease  to  RICHARD  O'ROURKE  dba  NICKELS  RESTAURANT  for  purposes  of  operating 
a  bar  and  restaurant  as  set  forth  in  lease  (copy  of  which  lease  is  on 
file  with  San  Francisco  Water  Department)  of  certain  property  under  the 
jurisdiction  of  the  San  Francisco  Water  Department,  located  in  San  Mateo 
County  (San  Francisco  Water  Department  Drawing  No.  B-4362)  for  a  term  of 
five  (5)  years  commencing  January    1,  1985,  and  terminating  December  31, 
1989,  at  an  initial  annual  rental  of  $12,000.00  per  year,  subject  to  an 
annual  rental  increase  in  direct  proportion  to  the  percentage  increase 
of  the  Consumer  Price  Index,  not  to  exceed  ten  (10)  percent  per  year,  or 
ten  (10)  percent  of  gross  revenue,  whichever  is  greater,  plus  payment  of 
taxes  and  assessments  thereon. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


RESOLVED,  That  this  Commission  hereby  approves  the  terms 


at  its 


Secretary,  Public  Utilities  Commissit 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


85-0040 


WHEREAS,  pursuant  to  Public  Utilities  Resolution  No.  82-0268 
adopted  June  22,  1982,  SUNOL  NURSERIES,  INC.,  a  California  corporation, 
Lessee,  leased  from  the  City  and  County  of  San  Francisco  for  nine  (9) 
years,  a  portion  of  Water  Department's  pipeline  right  of  way  lands  located 
in  Alameda  County,  California,  for  the  following  purposes,  namely,  a 
Christmas  Tree  Farm,  row  crop  farming  and  nursery  purposes;  and 

WHEREAS,  Lessee  desires  to  assign  the  remainder  period  of  said 
lease  to  SUNOL  CHRISTMAS  TREE  FARM,  a  California  corporation,  which  has 
agreed  to  accept  the  assignment  upon  written  consent  of  Commission  in 
accordance  with  Section  20  of  said  Lease,  therefore,  be  it 

RESOLVED,  That  this  Commission  consents  to  the  assignment  of  said 
right  of  way  lease  from  SUNOL  NURSERIES,  INC.,  a  California  corporation,  to 
SUNOL  CHRISTMAS  TREE  FARM,  a  California  corporation,  for  the  remainder  term 
of  said  lease,  subject,  but  not  limited  to  the  requirement  that  the  assignee 
assume  all  the  covenants,  conditions,  duties  and  obligations  contained  there- 
in, and  that  it  comply  with  the  surety  bond  and  insurance  requirements  set 
forth  in  said  lease;  and  be  it  further 

RESOLVED,  That  this  Commission  in  consent  to  this  assignment,  has 
required  that  SUNOL  NURSERIES,  INC.,  a  California  corporation,  the  Lessee/ 
Assignor  shall  remain  liable  under  the  terms  of  said  lease  for  and  during 
the  entire  term  thereof. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         'JANUARY  2  2  1985 


Secretary,  Public  Utilities  Commissib 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dl  ANNE  F  E INSTE  IN.  Mayor 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


RUDOLF  NOTHENBERG.  General  Manager 


SAN  FRANCISCO 
WATER  DEPARTMENT 


January  24,  1985 


NOTICE  OF  HEARING 
TO  CONSIDER  REVISION  OF  THE  SCHEDULE 
OF  RATES  FOR  FURNISHING  HETCH  HETCHY 
POWER  TO  PRIVATE  CONSUMERS  AND 
MUNICIPAL  DEPARTMENTS 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  will  hold  a  public  hearing  on 
Wednesday,  February  13,  1985,  at  2:30  P.M.,  in  the  Commission  Meeting 
Room,  Main  Library,  San  Francisco,  to  consider  the  adoption  of  a 
revised  schedule  of  rates  to  be  charged  by  the  Public  Utilities 
Commission  for  furnishing  Hetch  Hetchy  electric  power  to  private 
consumers  and  municipal  departments  of  the  City  and  County  of  San 
Francisco . 


By  order  of  the  Public  Utilities  Commission. 


Romaine  A.  Boldridge 
Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY   AND   COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Special  Meeting 
Room  282,   City  Hall 
2:00  P.M. 
January  29,  1985 

COMMISSIONERS 
Louis  J.   Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M.  Sanger 
Nancy  C.  Lenvin 
Joseph  F.  Barletta 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


85-016 


Call  to  Order:      2:07  P.M. 


Present:       President  Louis  Giraudo,  Vice  President  H.  Welton  Flynn, 
Commissioner  John  Sanger,  Commissioner  Nancy  Lenvin, 
Commissioner  Joseph  Barletta 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


85-0041 


On  motion  of  Lenvin,   seconded  by  Flynn,   the  followinq 
resolution  was  adopted: 

GM     Approving  budget  proposals  for  fiscal  year  1985-86. 

Vote:     Ayes  -  Giraudo,  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Flynn,  the  followinq 
resolution  was  adopted: 

85-0042        GM     Approving  Water  Department  Capital  Improvement 
Program,  1985-86. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,   Lenvin,  Barletta 
Commissioner  Sanger  was  excused  at  4:10  P.M. 

On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 


85-0043 


GM     Approving  Hetch  Hetchy  Capital  Improvement  Program, 
1985—86 . 

Vote:     Ayes  -  Giraudo,   Flynn,  Lenvin,  Barletta 


85-0044 


WD 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  followinq 
resolution  was  adopted: 

Approving  collections  in  the  amount  of  $20,253.11  for 
damage  claims  which  the  San  Francisco  Water 
Department  has  against  miscellaneous  debtors  for  the 
month  of  December  1984. 

Vote:     Ayes  -  Giraudo,   Flynn,   Lenvin,  Barletta 


85-017 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

MR     Approving  Debit  Modifications  Nos.   126  through  129  to 
Municipal  Railway  Contract  No.  MR-684,  Rehabilitation 
of  Cable  Car  Barn  and  Associated  Trackway,  for 
additional  work  at  a  cost  of  $16,998.00, 
Tutor-Saliba,  Contractor. 

Vote:     Ayes  -  Giraudo,  Flynn,   Lenvin,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

MR     Authorizing  the  Municipal  Railway  to  circulate  a 
Request  for  Proposals  to  obtain  a  consultant  to 
gather  information  on  demand,   ridership,  and  schedule 
adherence  on  Municipal  Railway  lines. 

Vote:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

FM     Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Public  Utilities  Commission 
supplemental  appropiation  in  the  amount  of  $68,605, 
and  requesting  the  Controller  to  transfer  funds  from 
various  appropiat ions  for  telephone  services. 

Vote:     Ayes  -  Giraudo,   Flynn,  Lenvin,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commiss  ion . 


******** 


Public  Hearing  —  To  consider  budget  proposals  for  fiscal  year 
1985—86 . 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities, 
presented  the  budget  proposals  using  an  overhead  projector.     He  said 
that  all  figures  used  for  personnel  are  prior  to  the  annual  salary 
standardization  which  will  be  incorporated  automatically  at  a  later 
time. 

Municipal  Railway 

Mr.  Nothenberg  presented  a  budget  of  $211.5  million  which  represents 
an  increase  of  $5.1  million,  or  2.5%  over   the  current  year's 
budget.     Of  the  $5.1  million  increase,   $3  million  is  for  the 
continuing  budget  adjustments  which  are  the  new  items  in  the  current 
budget  that  are  carried  forward  to  next  year's  budget.     Only  $2.1 
million  is  for  new  programs. 


85-018 


Commissioner  Lenvin  expressed  concern  about  the  cost  of  the  Histori< 
Trolley  Festival.     She  suggested  reducing  the  service  either  by 
cutting  the  hours  of  operation  or  the  number  of  days  and  using  the 
savings  for  the  Elderly  and  Handicapped  Program.     President  Giraudo 
agreed  that  the  Trolley  Festival  will  require  a  great  deal  of  money 
in  a  lean  year  in  comparison  to  the  need  in  other  areas. 
Commissioner  Flynn  said  that  he  has  always  pushed  for  neighborhood 
buses  and  still  favors  transporting  people  back  and  forth  to  work 
over  the  Trolley  Festival.     Commissioner  Sanger  said  that  although 
he  has  always  supported  the  Trolley  Festival  he  feels  that 
consideration  needs  to  be  given  to  retreating  from  the  concept 
proposed  in  this  budget  of  expanding  from  a  5-day  to  a  7-day-a-week 
schedule.     He  suggested  reducing  or  eliminating  service  on  line 
8-MARKET  during  the  hours  the  Festival  will  be  in  operation. 

President  Giraudo  opened  the  meeting  for  public  comments. 

Mr.  Jerry  Peters,  Chairman  of  the  Paratransit  Coordinating  Council, 
urged  the  Commission  to  increase  funding  for  paratransit.     He  said 
that  1,300  people  are  on  the  waiting  list  for  the  taxi  program.  He 
suggested  increasing  the  discount  fare  to  10  cents  and  using  the 
increase  in  revenue  to  fund  paratransit. 

Mr.  Rick  Laubscher,   representing  the  Chamber  of  Commerce  as  the 
volunteer  project  manager  of  the  Historic  Trolley  Festival,  stated 
that  one  of  the  purposes  of  operating  the  Trolley  Festival  seven 
days  a  week   is  to  accurately  determine  projected  demand  for  this 
kind  of  service.     This  information  will  be  useful  in  planning  for  E 
and  F  line  service.     If  savings  must  be  achieved,  he  suggested 
retaining  7-day-a-week  service  and  truncating  the  season  after 
September . 

Mr.  John  Hepburn,   representing  the  Transport  Workers  Union,  Local 
250A,  said  that  he  did  not  see  any  money  in  the  budget  for  changes 
in  running  time  or  recovery  time.     The  union  intends  to  work  with 
the  Operations  Division  on  adjusting  schedules.     He  said  that  money 
for  this  purpose  is  essential. 

Public  testimony  was  closed. 

Commissioner  Lenvin  moved  to  reduce  the  Historic  Trolley  Festival  by 
$200,000,   to  authorize  staff  to  identify  the  areas  of  reduction,  and 
to  add  $200,000  to  the  Elderly  and  Handicapped  program.  President 
Giraudo  seconded.     On  the  question,  Commissioner  Giraudo  and  Lenvin 
voted  "Aye",  Commissioners  Flynn,  Sanger  and  Barletta  voted  "No" 
The  motion  failed. 

Commissioner  Sanger  moved  to  approve  the  budget  and  shift  $100,000 
from  the  Historic  Trolley  Festival  to  increase  services,   to  be 
specified  in  the  future.     Commissioner  Flynn  seconded.     On  the 
question,  Commissioners  Giraudo,   Flynn,   Sanger  and  Barletta  voted 
"Aye",   Commissioner  Lenvin  voted  "No". 

Commissioner  Lenvin  moved  to  direct  staff  to  allocate  the  $100,000 
to  the  Elderly  and  Handicapped  program.     President  Giraudo 
seconded.     On  the  question,  Commissioners  Giraudo,   Flynn,   Lenvin  and 
Barletta  voted  "Aye".     Commissioner  Sanger  voted  "No". 


85-019 


Water  Department 


Mr.   Nothenberg  presented  a  budget  of  $69.6  million  which  assumes  a 
10%  increase  in  in-city  rates  and  a  reduction  in  the  surplus  of  $3.1 
million.     In  addition  the  capital  program  for  1985-86  totals 
$29,658,010.00,  of  which  over  $14  million  will  be  funded  by  bond 
revenues. 

President  Giraudo  asked  for  public  comments.     Hearing  none,  the 
public  hearing  was  closed.     The  budget  and  capital  improvement 
program  were  adopted  as  presented.     It  was  agreed  that  discussion  of 
the  Water  Department  and  Hetch  Hetchy  capital   improvement  programs 
for  1986-87  and  beyond  would  be  calendared  at  a  later  date. 

Hetch  Hetchy 

Mr.   Nothenberg  presented  a  budget  totaling  $87.6  million,  after  the 
equity  transfer  to  the  General  Fund  of  $50  million.     The  capital 
program  totals  $18,612,900  for  the  year. 

Commissioner  Sanger  was  excused  at  4:10  P.M. 

President  Giraudo  opened  the  public  hearing.  Receiving  no  response, 
the  public  hearing  was  closed. 

The  Hetch  Hetchy  budget  and  capital  improvement  program  were  adopted 
as  presented. 

PUC  Bureaus 

Mr.  Nothenberg  presented  a  budget  for  the  PUC  Bureaus  totaling 
$214,127,536.     This  budget  will  be  funded  by  allocating  the  cost  to 
the  line  departments. 

President  Giraudo  opened  the  public  hearing.     There  being  no 
response,   the  public  hearing  was  closed. 

The  budget  for  the  PUC  Bureaus  was  adopted  as  presented. 


Resolution  No.   85-0046  --  Authorizing  circulation  of  a  Request  for 
Proposals  to  obtain  a  consultant  to  gather   information  on  demand, 
ridership  and  schedule  adherence  on  Municipal  Railway  lines. 

Commissioner  Lenvin  requested  a  report  or  presentation  within  the 
next  six  months  on  the  information  that  has  already  been  developed 
under  the  current  contract. 


ROMAINE   A.  BOLDRIDGE 
Secretary 


85-020 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


8""  "041 

RESOLUTION  No  


RESOLVED,  That  the  budget  estimates  of  the  fiscal 
year  1985-86  as  prepared  by  the  General  Manager  of  Public 
Utilities  in  accordance  with  the  instructions  from  the 
Mayor's  office  and  the  Controller  and  on  file  with  the 
Administrative  Secretary,   Public  Utilities  Commission, 
and  pursuant  to  Public  Hearing,  are  hereby  approved  for 
the  following  amounts: 

Municipal  Railway  214,022,930 

Water  Department  69,529,646 

Hetch  Hetchy  138,114,977 

Public  Utilities  Commission  24,190,767 

Bureau  of  Light,  Heat  &  Power  41,402,239 

RESOLVED,  That  the  General  Manager  of  Public  Util- 
ities is  authorized  to  adjust  salaries  in  accordance  with 
amendments  to  the  Annual  Salary  Ordinance  and  mandatory 
fringe  benefits  in  accordance  with  the  Controller's  in- 
structions; and  be  it  further 

RESOLVED,  That  the  budget  estimates  be  filed  with 
the  Controller  in  accordance  with  the  provisions  of  Char- 
ter Section  6.200. 


JF: Ah/778 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  JANUARY   29^^^^  Q  I^^J^ 

Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


WHEREAS,  The  Water  Department  Capital  Improvement  Program 
proposes  capital  improvement  and  facilities  maintenance  priorities  for 
funding  in  the  1985-86  budget;  and 

WHEREAS,  The  Department,  in  conjunction  with  the  Utilities 
Engineering  Bureau  and  Bureau  of  Finance,  has  assessed  the  scope,  cost 
estimate  and  schedule  of  proposed  capital  improvements  needed  for  the 
reliable  operation  of  San  Francisco's  power  generation  and  water 
storage  facilities  during  1985-86;  and 

WHEREAS,  Funding  for  the  planned  capital  investments  will  be 
available  from  water  rates  charged  to  City  and  Suburban  customers  and 
available  bond  revenues;  and 

WHEREAS,  The  proposed  amount  of  revenue-funded  capital 
improvements  for  1985-86  is  consistent  with  previous  projections  for 
rate-setting  purposes;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  adopts  the 
Water  Department  Capital  Improvement  Program,  1985-86,  as  recommended 
by  the  General  Manager. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY  2  9  195* 


Secretary,  Public  Utilities  Commissio4 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


WHEREAS,  The  Hetch  Hetchy  Capital  Improvement  Program 
proposes  capital  improvement  and  facilities  maintenance  priorities  for 
funding  in  the  1985-86  budget;  and 

WHEREAS,  The  Department,  in  conjunction  with  the  Utilities 
Engineering  Bureau  and  Bureau  of  Finance,  has  assessed  the  scope,  cost 
estimate  and  schedule  of  proposed  capital  improvements  needed  for  the 
reliable  operation  of  San  Francisco's  power  generation  and  water 
storage  facilities  during  1985-86;  and 

WHEREAS,  Funding  for  the  planned  capital  investments  is 
available  from  revenues  generated  by  the  Hetch  Hetchy  Project;  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  adopts  the 
Hetch  Hetchy  Capital  Improvement  Program,  1985-86,  recommended  by  the 
General  Manager. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  JANUARY  2  9  1985?  ^   


Secretary,  Public  Utilities  Commissi* 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0044 

RESOLUTION  No  

RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  month  of  December  1984,   of  charges  for 
damages  against  miscellaneous  debtors,  San  Francisco  Water 
Department,   in  the  amount  of  $20,253.11. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  JANUARY  2  9  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCI6CO 


RESOLUTION  No  


WHEREAS,  this  modification  represents  several  changes  to  the  MR  684 
contract;  and 

WHEREAS,  these  changes  include  grinding  of  the  slot  rail  at  the  barn; 
furnishing  and  installation  of  the  angle  braces  for  museum  lobby;  addition  of 
louvers  and  louver  cut-outs  to  two  barn  doors;  relocation  of  an  exhaust  fan  to 
the  barn  mezzanine;  relocation  of  electrical  outlets  in  the  barn;  capping  of 
sprinkler  heads  in  the  barn;  provision  of  labor  and  equipment  to  off-load  the 
38-ton  California  line  cable  spool;  and  compensation  for  increased  labor  and 
material  costs  engendered  by  revised  location  of  a  6"  waterline  on  the 
Washington  Street,  as  well  as  additional  side  sewer  services  to  this 
relocation;  now,  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $1  6  ,  998.00  for  the  additional  work  as  set 
forth  in  Contract  Modification  Nos J26  thru  l29to  Municipal  Railway  Contract  MR 
684,  Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

JANUARY  2  0  1985 


Secretary,  Public  Utilities  Commissit 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  It  is  the  goal  of  the  Public  Commission  to  establish 

a  reliable  data  base  of  demand,  ridership,  and  schedule  adherence  information 

on  Municipal  Railway  Lines;  and 

WHEREAS,  The  completion  of  this  data  base  can  not  be  accomplished  with 
existing  MUNI  Staff,  and 

WHEREAS,  It  is  the  best  interest  of  the  City  to  employ  a  consulting 
firm  to  perform  the  work  necessary  to  collect  and  analyze  this  data,  now 
therefore  be  it 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General  Manager 
of  Public  Utilities,  hereby  authorizes  the  San  Francisco  Municipal  Railway 
to  circulate  a  Request  for  Proposal  and  to  propose  a  suitable  private 
consulting  firm  for  Commission  approval. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JANUARY  2  91985 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-^047 

RESOLUTION  No  


WHEREAS,  All  PUC  departments  have  experienced  a  sharp  increase  in 
telephone  expenses  in  FY  84-85;  and 

WHEREAS,  Current  projections  estimate  that  a  total  of  $287,105 
additional  funding  will  be  required  for  telephone  services  to  complete 
the  year;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  request  the  Mayor  to  recommend  to  the 
Board  of  Supervisors  a  PUC  supplemental  appropriation  in  the  amount  of 
$68,605  for  telephone  services.    Funding  will  be  from  excess  salary 
savings;  and  further  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to  transfer 
$22,000  from  Water  Department  Fixed  Charges  to  Other  Current  Services; 
$46,500  from  Hetch  Hetchy  Purchased  Power  for  Resale  to  Other  Current 
Services,  and  $150,000  from  Municipal  Railway-Facilities  Maintenance 
Other  Contractual  Services  to  Other  Current  Services  in  Muni  General 
Manager  ($22,057),  Equipment  Maintenance  ($69,266),  Operations  ($35,422), 
and  Facilities  Maintenance  ($23,255). 


0196F 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«  m  meeting  of         'JANUARY  2  9  1985 


Secretary,  Public  Utilities  Commissldn 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dl ANNE  FEINSTEIN.  Mavor 
RUDOLF  NOTHENBERG.  Genen 


Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


February  6,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
personnel  matters  on  Friday,  February  8,  1985,  at  12:00  noon,  in  Room 
287,  City  Hall,  San  Francisco,  California. 

By  order  of  the  Public  Utilities  Commission. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


RAB:gj 

cc:    R.  Nothenberg 
M.  Dow 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


01  ANNE  FEINSTEIN.  Mayor 

RUDOLF  NOTHENBERG.  General  Manager 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


February  7,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
an  attorney-client  matter  on  Wednesday,  February  13,  1985,  at  2:00 
P.M.,  in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(a)  regarding  Russ  Building  Partnership,  et  al.  vs.  CCSF, 
Superior  Court  No.  780-795.  ~~ 


ROMAINE  A.  BOLDRIDGE 


Secretary 


RAB:gj 


cc:     Members,  PUC 
R.  Nothenberg 
M.  Dow 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


DIANNE  FEINSTEIN.  Mayor 


HETCH  HETCHY 
WATER  AND  POWER 


RUDOLF  NOTHENBERG.  General  Manaaer 


SAN  FRANCISCO 
WATER  DEPARTMENT 


February  7,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
an  attorney-client  matter  on  Friday,  February  22,  1985,  at  9:00  A.M., 
in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(a)  regarding  Stacey  and  Witbeck,  et  al.  vs.  CCSF,  et.  al., 
Superior  Court  No.  831-433  and  also  Section  54956.9(b)(1). 


ROMAINE  A.  BOLDRIDGE 


Secretary 


RAB:gj 


cc:     Members,  PUC 
R.  Nothenberg 
M.  Dow 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

DIANNE  FEINSTEIN,  Mayor 

RUDOLF  NOTHENBERG.  General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 

HETCH  HETCHY 
WATER  AND  POWER 

SAN  FRANCISCO 
WATER  DEPARTMENT 


February  13,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
a  personnel  matter  on  Friday,  February  15,  1985,  at  11:00  A.M.,  In  Room 
287,  City  Hall,  San  Francisco,  California. 

By  order  of  the  Public  Utilities  Commission. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


RABrgj 

cc:     Members,  PUC 
R.  Nothenberg 
M.  Dow 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY   OF   SAN  FRANCISCO 


Commission  Meeting  Room,   Main  Library 
2:30  P.M. 
February  13,  1985 

COMMISSIONERS 
Louis  J.  Giraudo,  President 
H .  Welton  Flynn,  Vice  President 


Dianne  Feinstein 


Mayor 


John  M.  Sanger 


Nancy  C.  Lenvin 


Joseph  F.  Barletta 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


85-021 


Call  to  Order:     2:48  P.M. 


Present:       President  Louis  Giraudo,  vice  President  H.  Welton  Flynn, 
Commissioner  John  Sanger,  Commissioner  Nancy  Lenvin, 
Commissioner  Joseph  Barletta 


The  Minutes  of  the  regular  meeting  of  January  22  and  special  meeting 
of  January  29,   1985  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Flynn,  seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0049        E      Commending  Howard  Nott  for  his  years  of  service  with 
the  City  and  County  of  San  Francisco. 

Common  consent 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0050        MR    Authorizing  the  General  Manaer  of  Public  Utilities  to 
execute  an  Indefinite  Loan  Agreement  for  the  transfer 
of  60  thirty-foot  lengths  of  fifty-pound  railroad 
track  line  to  the  Society  for  the  Preservation  of  the 
Carter  Rail  Road. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0051        HH     Adopting  a  revised  schedule  of  rates  for  furnishing 
Hetch  Hetchy  electric  power  to  private  consumers  and 
municipal  departments. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0052        E      Urging  the  Director  of  the  Human  Rights  Commission  to 
authorize  the  Public  Utilities  commission  to  restrict 
bid  participation  for  selected  Public  utilities 
Commission  contracts  to  certified  MBE/WBE  bidders  or 
to  joint  ventures  which  include  certified  MBE/WBE 
firms . 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,   Lenvin,  Barletta 


85-022 


85-0048 


85-0053 


85-0054 


85-0055 


85-0056 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

MR     Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$60,734.99. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

C      Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  claims  and  Contracts,  totaling 
$119,715.51,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  January,  1985. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

WD     Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1906,  8-Inch  Ductile  Iron  Main 
Installation  in  16th  Street  Between  Guerrero  and 
Folsom  Streets. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

HH     Awarding  Hetch  Hetchy  Water  and  Power  Contract  No. 

HH-736,  Old  Moccasin  Powerhouse-Seal  Basement,  in  the 
amount  of  $59,750.00,  to  Sawyer/McCollum  Construction 
Co. ,  Contractor  . 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

MR     Approving  Debit  Modifications  Nos .   130  through  135  to 
Municipal  Railway  Contract  No.  MR-684,  Rehabilitation 
of  cable  Car  Barn  and  Associated  Trackway,  for 
additional  work  at  a  cost  of  $23,186.80, 
Tutor-Saliba,  Contractor. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


85-023 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0057         MR     Approving  Debit  Modifications  Nos .   61,  62  and  63  to 

Municipal  Railway  Contract  No.  MR-820,  Rehabilitation 
of  Cable  Car  Trackway,   Mechanical  Components,  for 
additional  work  at  a  cost  of  $28,441.00, 
Tutor-Sal iba ,  contractor. 

Vote:     Ayes  -  Giraudo,  Flynn,   Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0058         MR     Approving  Debit  Modifications  Nos.   64  through  67  to 

Municipal  Railway  Contract  No.  MR-820,  Rehabilitation 
of  Cable  Car  Trackway,  Mechanical  Components,  for 
additional  work  at  a  cost  of  $47,540.39, 
Tutor-Saliba ,  Contractor. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0059        MR    Approving  Debit  Modifications  Nos.  54  and  55  to 

Municipal  Railway  Contract  No.  MR-828,  Rehabilitation 
of  cable  car  Trackway,  Hyde  Street,   for  additional 
work  at  a  cost  of  $74,970.00,  W.  R.  Thomason, 
Contractor . 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0060        MR    Approving  Debit  Modification  No.   56  to  Municipal 

Railway  Contract  No.  MR-828,  Rehabilitation  of  cable 
Car  Trackway,  Hyde  street,   for  additional  work  at  a 
cost  of  $8,500.00,  W.  R.  Thomason,  Contractor. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0061        MR     Approving  Debit  Modification  No.   33  to  Municipal 

Railway  contract  No.  MR-832,  Rehabilitation  of  Cable 
Car  Trackway,  California  Street  West,   for  additional 
work  at  a  cost  of  $5,189.00,  Stacy  &  Witbeck, 
Contractor . 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,   Lenvin,  Barletta 


85-024 


On  motion  of  Sanger,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0062        HH     Accepting  work  performed  under  Hetch  Hetchy  Water  and 
Power  Contract  No.  HH-694,  Replace  and  Paint  Steel 
Trolley  Poles,  Various  Locations,  as  satisfactorily 
completed;   approving  Credit  Contract  Modification  No. 
1  in  the  amount  of  $5,498.40;   authorizing  an 
extension  of  time  for  unavoidable  delays  of  11 
calendar  days;   and  authorizing  final  payment  in  the 
amount  of  $8,588.00  to  Abbett  Electric  Corporation, 
Contractor . 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0063        WD     Accepting  work  performed  under  Water  Department 

Contract  No.  WD-1889,   Excavation  and  Repaving  for 
Water  Service  Trenches,  as  satisfactorily  completed; 
approving  Debit  Contract  Modification  No.   1  in  the 
amount  of  $8,530.70;   authorizing  an  extension  of  time 
for  unavoidable  delay  of  one  working  day;  and 
authorizing  final  payment  in  the  amount  of  $6,892.99 
to  The  Lowrie  Paving  Co.,   Inc.,  Contractor. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0064        WD     Requesting  the  Controller  to  approve  a  Water 
Department  transfer  of  funds  in  the  amount  of 
$15,802.58  to  pay  interest  on  claim  of  Lloyd's  Bank 
of  California. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0065        HH     Requesting  the  Controller  to  approve  a  Hetch  Hetchy 
Water  and  Power  transfer  of  funds  in  the  amount  of 
$16,300.00  to  repair  leaks  in  the  exterior  walls  and 
roofs  of  six  Hetch  Hetchy  transit  power  substations 
in  San  Francisco. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,   Lenvin,  Barletta 


85-025 


On  motion  of  Sanger,   seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0066         MR     Approving  the  transfer  of  $110,000.00  from  Muni 

Facility  Maintenance  Miscellaneous  Projects  to  the 
Army-Street  Division  Project  for  the  completion  of 
improvements  at  the  Army-Street  Division. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0067         MR    Confirming  an  expansion  in  the  scope  of  the  emergency 
condition  at  1401  Bryant  street  to  authorize  repair 
work  for  an  additional  $70,000.00,   for  which  funds 
are  available  in  Municipal  Railway's  Miscellaneous 
Facilities  Maintenance  Fund. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


Vice  President  H.  Welton  Flynn  was  excused  at  3:25  P.M. 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0068        GM     Approving  the  appointment  made  by  the  General  Manager 
of  Public  Utilities  of  Thomas  H.   Poulas  as  the 
Manager,   Bureau  of  Administration,  effective  February 
25,  1985. 

Vote:     Ayes  -  Giraudo,   Sanger,   Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0069         MR    Awarding  Municipal  Railway  Contract  No.  MR-921-R, 
Woods  Division,  Furnish  and  Install  New  Bus  Wash 
System,  Modify  Existing  Water  Recycling  System,  in 
the  amount  of  $130,280.00,  to  Nibbi-Lowe,  Contractor; 
and  approving  a  fund  transfer  in  the  amount  of 
$16,280.00  from  miscellaneous  facilities  maintenance 
reserves  to  supplement  the  project  fund. 

Vote:     Ayes  -  Giraudo,   Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0070        HH     Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  three-party  Agreement  with  the  Turlock 
Irrigation  District  and  the  Pacific  Gas  and  Electric 
Company  for  delivery  of  electric  capacity  and  energy 
from  Diamond  S  Ranch  -  Biocon  I  Joint  Venture. 

Vote:     Ayes  -  Giraudo,  Sanger,  Lenvin,  Barletta 


85-026 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0071         FM    Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Public  Utilities  Commission 
supplemental  appropriation  in  the  amount  of 
$198,412.00  to  fund  the  implementation  of  the  Public 
Utilities  Commission's  conversion  to  the  city's  new 
centralized  payroll  system. 

Vote:     Ayes  -  Giraudo,  Sanger,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0072        EC     Approving  the  inclusion  of  $743,000.00  for  Energy 

Conservation  projects  in  the  FY  1985/86  Hetch  Hetchy 
Water  and  Power  Capital  improvement  Program  budget. 

Vote:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Resolution  No.   85-0051  -  Public  Hearing  —  Adopting  a  revised 
schedule  of  rates  for  Hetch  Hetchy  power. 

Mr.  Theodore  Chung,  Senior  Electrical  Engineer,  said  that  the 
proposed  revision  of  rates  would  produce  a  16  percent  increase  in 
revenue  to  the  city  or  $30,000  more  per  month.     The  increase  in 
power  rates  as  authorized  by  the  California  public  Utilities 
Commission  is  a  result  of  the  increased  use  of  expensive  fuels  to 
produce  power  during  a  drier  year.     It  has  been  the  city's  policy  to 
remain  competitive  with  the  rates  prevailing  in  the  area. 

President  Giraudo  opened  the  meeting  for  public  comments.  There 
being  no  response,   the  public  hearing  was  closed. 

Resolution  No.  85-0051  was  unanimously  adopted. 

******** 

Resolution  No.  85-0052  —  Urging  the  Director  of  the  Human  Rights 
Commission  to  authorize  the  Public  Utilities  Commission  to  restrict 
bid  participation  for  selected  contracts  to  certified  MBE/WBE 
bidders  or  to  joint  ventures  which  include  certified  MBE/WBE  forms. 
(A  transcript  of  this  item  is  made  a  part  of  these  minutes.) 

Mr.  Arnold  Baker,   Director  MBE/Contract  Compliance,  said  that  the 
Public  utilities  Commission's  implementation  plan  for  Ordinance 
139-84  was  approved  by  the  Human  Rights  Commission.     The  plan 
indicated  that  we  would  be  able  to  meet  the  10%  MBE  set-aside  and 
the  2%  WBE  set-aside  if  we  were  allowed  to  manage  our  contracts  in  a 
certain  fashion.     He  also  stated  that  while  the  30%  MBE  goal  would 
be  met,   there  would  be  some  difficulty  in  meeting  the  10%  WBE  goal. 
The 
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position  of  the  Human  Rights  staff  has  been  that  set-asides  would 
only  be  used  as  a  last  resort,   that  is,   in  the  fourth  quarter.  This 
resolution  would  request  the  use  of  set-asides  early  in  the  year. 

******** 

Item  No.   12  —  Discussion  of  1984  Management  Letter 

Mr.  Nothenberg  said  that  this  matter  was  calendared  so  that  the 
Commission  could  discuss  issues  raised  by  the  auditors  during  the 
annual  audit.     Our  department  will  respond  to  the  Controller's 
Office.     A  formal  response  will  be  made  by  the  Controller  to  the 
main  auditors  for  the  City. 

Mr.  John  Callan  of  Main  Hurdman  said  that  this  is  the  fourth  year 
the  firm  has  audited  the  Municipal  Railway.     He  said  that  the  firm 
has  been  working  with  the  City  to  improve  accounting  procedures 
which  included  conducting  a  series  of  training  classes. 

Commissioner  Sanger  questioned  the  insurance  coverage  and  suggested 
that  staff  explore  coverage  for  earthquake  and  other  perils  which 
might  result  in  significant  loss.     Mr.   Nothenberg  said  that  the 
City's  Risk  Manager  would  review  our  coverage. 

******** 

Resolution  No.   85-0072  —  Approving  the  inclusion  of  Energy 
Conservation  projects  in  the  1985-86  Hetch  Hetchy  Water  and  Power 
Capital  Improvement  Program  budget. 

Commissioner  Barletta  moved  approval  with  the  stipulation  that  the 
$83,000  Candlestick  Park  Project  will  not  be  undertaken  unless  staff 
has  an  assurance  that  the  payback  period  will  be  within  reasonable 
limits.     Commissioner  Sanger  seconded,  and  the  resolution  was 
unanimously  adopted. 

******** 

Item  No.  18  —  Discussion  of  Municipal  Railway  right-of-way  property 
located  in  San  Mateo  county. 

Commissioner  Sanger  said  that  he  is  of  the  opinion  that  the  City 
will  continue  to  preserve  the  right  of  way  for  future  expansion  of 
rapid  transit.     He  said  that  his  concern  has  been  improving  the 
yield  while  we  wait. 

Mr.  Jeff  Slater  of  the  Metropolitan  Transportation  Commission,  said 
that  the  Peninsula  Mass  Transit  study  is  currently  considering 
several  transportation  projects,   including  the  Bay  Area  Rapid 
Transit   (BART)  extension  to  the  airport  along  the  Municipal  Railway 
right  of  way.     Under  the  current  schedule,  nothing  could  happen 
within  the  next  five  years.     Construction  could  possibly  start 
within  ten  years. 

Ms.  Karen  Wallsten  of  the  Bay  Area  Rapid  Transit  District,  said  that 
extension  to  the  airport  is  in  the  first  phase  of  the  BART  plan. 
The  usual  timing  is  if  the  alternatives  analysis  were  to  start 
immediately  it  would  take  two  years,   then  one  year  for  preliminary 
engineering  and  final  environmental  impact  statement,  one  year  for 
final  design  and  right-of-way  acquisition,   then  three  years  for 
construction.     A  total  of  seven  years  to  completion  after  funding  is 
available . 
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Commissioner  Sanger  said  that  in  his  experience  he  has  not  seen 
project  which  has  been  completed  on  that  time  schedule.  He 
suggested  offering  leases  for  twenty  years,  with  possible 
termination  after  ten  years  if  the  land  is  needed  for  rapid 
transit.     That  way  the  bidder  assumes  the  risk  of  termination. 


******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED: 


3:55  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PROCEEDINGS 
MR.    GIRAUEO :      The  next  matter  before   the  Commission 
is   Chief  Engineer   urging   the   Cirector  of   the  Human  Rights 
Commission  to  authorize   the  Public  Utilities   Commission  to 
restrict  bid  participation   for  selected  Public  Utilities 
Commission  contracts  to  certified  MB E/ WEE  bidders  or  to  joint 
ventures  which  include  certified  MBE/WBE  firms. 

MR.    NCTHENBERG:      We  do  need  a  public  hearing  on 
this  one  at  the  request  of  the  City  Attorney.     So  the  item 
which  will  be  discussed  by  Mr.    Baker  comes   to  us  at  the 
request  of  the  City  Attorney  to   formalize  our   request  to 
grant  that   the  Human  Rights  Commission   to  allow  us   to  meet 
our  desirable  goals   for  participation  through  the  expenditure, 
which   is   suggested  by  the  legislation  and  provided   for   in  the 
legislation  the  particular  marking  certain  of  our  contacts  as 
exclusively  available   for  MBE/WBE  bidders. 

And   in  order   for  us   to  do  that,    the  Human  Rights 
Commission  has  to  certify,   has  to  concur,    and  it  is  our  duty 
to  ask  them  to  concur.      And  Mr.    Eaker  will   embelish  on  that. 

MR.    BAKER:      All   right,    Mr.    President  and 
Commissioners.      As  you  know,    we   submitted   an  implementation 
plan  back   in   September   last  year.      In  that  plan,   we  indicated 
that  we  would  be  able   to  meet  the   ten  percent   set-aside  and 
the  two  percent  WBE  set-aside  with  little  difficulty  if  we 
were  allowed   to  manage  our  contracts   in  a  certain  fashion. 

We  also  said  at  that   time  that  the   30  percent  MBE  goal 
and   the   ten  percent  WEE  goal   —   let  me  digress   to  say  that 
the   30  percent  MBE  goal  would  be  met  but   the   ten  percent  WBE 
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goal   would  have   some  difficulty  with   that.      In   fact,  we 
indicated   there  would  be   some   7.G  percent.      But  we  thought  we 
could    juggle   some   contracts,    reschedule,    and  do   some  things 
to  allow  us  to  bring  up  the  WBE  side. 

In  our  attempts  to  put  this   forth,   we   submitted  the 
implementation  plan  to  the  Human  Fights  Commission,  which 
they  approved.      Eut   also,    the  Human   nights   Commission  has  the 
authority  to  permit  this  Commission  to  use  set-asides  early 
on . 

Their  position  generally  has  been  that  set-asides  would 
only  be  used  as  a   last   resort.      In  other  words,   we  get   to  the 
fourth  quarter,   and  if  we  were  not  achieving  our  set-aside 
goals,    then  they  would  allow  us  to  go  ahead  and  use  the 
set-aside . 

This,    in  my  way  of  thinking,    having  done   seme  of  the 
scheduling  and   the  planning   for  this,    along  with  the 
departments,    we   found   that  certain   scheduling  had   to  be  done 
at  a   certain  time.      Collars  had   to  be  expended   for  certain 
projects   at   a   particular   time.      Therefore,    if  we  waited  until 
the  fourth  quarter,    then  we  may  find  ourselves  with  not 
enough   contracts   to  even  approach   the  goal.      So,    of  course, 
early  on  then,   we  asked   for  the  set-asides. 

You  have  heard  the  General  Manager  of   Public  Utilities 
explain  the  Human  Rights  Commission  wanted   us   to  come   to  them 
with  an  ordinance,    and  that   information  was   the  legal 
position  of  the  City  Attorney. 

There  are  a  couple  of  things   that   I   think   I'd   like  to 
read   into  the  record   to  make   sure  we  have  the  basis   for  the 
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set-aside   as  we  gc    forward.      This   is   speaking   to  what  the 
situation  was  before  Ordinance  13984. 

MBEs   and  WEEs   combined   received   less   than   three  percent, 
actually  2.8  percent,   of  all  prime  contracts  awarded  during 
the  base  period  of   1981  and    '82,    which  represented 
approximately  $25  million  of  a  total  amount  in  excess  of 
$869  million  awarded  for  the  year  sliding. 

The   small   amount  of  contracts  awarded  compares 
unfavorably   to  the   fact   that  MBEs   represent   in   excess   of  23 
percent  and  WBEs   25  percent  of  all   San   Francisco-based  firms. 

The  great  disparity  is  a  strong  indication  of  the 
necessity  for  and  legality  of  the  relatively  minor 
percentages   permitted   under   the  ordinance   to  be   set  aside. 

It   is   the  PL'C  '  s   intention   to  bring   the  dollar  volume  of 
contracts  received  by  MEEs  and  WBEs  in  relation  to  total 
dollar  volume  of  PUC  contracts  closer   to  the  proportions  of 
MBE/WBE   firms   in  each   section  of  the  business  community. 

And   that   financing  was   suggested  by  our  implementation 

plan . 

We   think,    by  this   information  and  Attachment  A  in  the 
Resolution,    if  allowed   to  produce  clong  those   lines  and 
restrict  bids   to  WBE,    MEE   firms   and    joint   venturers,  which 
qualify  as  minority   joint  venturers,    then  we  can   achieve  our 
goals . 

We  would   ask  your   approval  of  this  document. 
MR.    GIRAUCO:        Are   there  any  questions, 
Commissioners  ? 

MR.    SANGER:      I  have  one.      I'm  a   little  confused  at 
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the  procedural   issues.      You   said  we   sent   the  plan   to  the 
Human   Fights  Commission  and   it  was  approved? 

MR.    T^KER:      Thc-t   is  correct. 

MR.    SANGER:      Why  is   it  here  again? 

MR.    BAKEF :      The  plan  basically   is   not  here.  It's 
within  the  purview  of  the  Human  Rights   Commission   to  allow 
set-asides.     We  must  go  to  them  officially  asking  them  to 
allows   us   to  set   aside  these  contracts. 

MR.    SANGER:      Didn't   the  plan  allow  that? 

MR.    EAKER:      It  did. 

MR.    SANGER:      \fhen   they  approved    it,    they  didn't 
approve  this? 

NR.    EAKER:      The  City  Commission   says   it  must  be  a 
specific  approval. 

MR.    SANGER:      All   right.      Is   this   going   to  the  Human 
Fights  Commission  or  is  this  going  to  the  director  of  Human 
Rights? 

MP.    BAKER :      I   think   it  will  be   transmitted   to  the 
director  and   through   the  director   to  their  commission. 

MR.    SANGER:      Are  we   seeking   commission  approval  or 
director's  approval? 

MR.   PAKER:     It  is  the  director's  approval. 

MR.    S/aNGER:      The  commission   itself  does   not  approve 
or  disapprove? 

MR.    BAKER:      The  ordinance   sets    forth  the  director 
as  the  approving  authority. 

MR.    SANCER:      That's   the  answer  to  my  question.  I 
just  wanted   to  be   sure  because  we're  generally  speaking  of 
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the  Human   Rights  Commission. 

In  other  words,    the  City  Attorney  is  more   comfortable  if 
we  have  a  very   specific   approval.      Is   that   the  name  of  the 
game? 

MR.    NOTHENBERG:      The   facts   are   that   the  director  of 
the  Human   Rights   Commission  has   the   right  to  grant  these.  He 
consulted   the  City  Attorney.      The  City  Attorney   suggested  we 
go  through   this  process. 

flR .    SANGER:      Is  there  any  question   regarding  this 
being   in  compliance  with   the  ordinance? 

MR.    EAKER:      No,    there   is   no  question  of   it  being  in 
compliance,    no  question  at   all.      There   is  one  thing   I  would 
like   to  add,    just   for  the   record,    and   that   is   that  our 
negotiating  contracts,    we've   used  every  effort  we  could  thus 
far   to   try  to  negotiate   those   to  the  prime   level   using  MBEs 
and  WBEs. 

We  have  not  been  as   successful   as  we   think  we  will   be  in 
the   future.      But  we're   still  working  on  that. 
MR.    SANGER:      I'm  sorry. 

MR.    BAKER:      Cn  professional   services  contracts. 
Those  are  negotiated   and  we're   trying   to   negotiate   those  to 
the  prime   level    for  MBEs   and  WBEs. 

MR.    SANGER:      All   right.      That's   a  different  issue 
from  set-asides  here? 

MR.    BAKER:      That   is.     Well,    it's   a  way  to  achieve 
set-asides  and  professional   service  contracts. 

MR.    SANGER:      It  has   to  do  with   set-asides,  net 
subcontracts? 
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MR.    EAKER:      That's  correct. 

MR.    SANGER:      There's  one   —  this   looks   fine   to  me. 
One  contract  only  because  of   its   size   I'm  surprised   to   see  a 
a  complete  set-aside.     Are  we  confident  with  regard  to  the 
one  very  large  contract   in  here? 

MR.    BAKER:     Which  one   is  that? 

MR.    SANGER:      The  Crystal   Springs  pipeline. 

MR.    BAKER:      Oh,  yes. 

MR.    SANGER:      It's   the  only   —   I  mean,    it's   a  big 
contract   for  us . 

MR.    BAKER:      Yes.      We  analyzed   that  when   the  plan 
was  being  put  together  by  the  UEB ,    the  UEE  portion  of  the 
plan.      And  we   felt   that  one  was  one  that  we   could  get  a  good 
chunk   for  MBE/WBE  combination. 

MR.    SANGER:      I   thought   this  was    for  a  complete 

set-aside . 

MR.    BAKER:      That's  what   I   said.      A  good  chunk. 
MR.    SANGER:      Isn't  this  — 

MR.  BAKER:  Well,  a  joint  venturer,  you  see,  would 
be  51  percent  --  to  be  a  joint  venturer  and  be  identified  as 
minority . 

MR.    SANGER :      Does   that  qualify  as   a  set-aside? 
MR.    EAKER:      Yes,    it  does. 

MR.    SANGER:      I  have  no   further  questions. 
MR.    GIRAUDO:      Any  other  questions? 
MR.    FLYNN:      Move  adoption. 
MR.    BARLETTA:  Second. 

MR.    GIRAUDO:      All   those   in   favor?     All  those 
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opposed?  Carries. 

That's   the  end   of  the  public  bearing.      Thank  you  very 

much  . 
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STATE  OF   CALIFORNIA  ) 

)  ss  . 

CITY  AND  COUNTY  OF   SAN  FRANCISCO  ) 

I,    CAROLYN   PAHL,    a  Notary  Public   in   and  for 
the  City  and  County  of  San  Francisco,    State  of  California, 
do  hereby  certify: 

That  the  foregoing  proceedings  were  reported  at  the 
time  and  place  therein  stated  by  me,   a  Certified  Shorthand 
Reporter,    and  thereafter   transcribed  under  my  direction. 

I   further  certify  that  I  am  not  interested  in  the 
outcome  of   said  action,    nor   connected  with,    nor  related 
to  any  of  the  parties  in  said  action,    or  to  their  respective 
counsel . 


IN  WITNESS  WHEREOF,    I  have  hereunto 
set  my  hand  and  affixed  my  seal  of 
office   this    11th  day  of  March,  1985. 


NOTARY  PUBLIC 
in  and   for   the  City  and  County  of 
San   Francisco,    State  of  California 
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OFFICIAL  SEAL  Z 

CAROLYN  PAHL  \ 

NOTARY   PUDLIC-CALIFORNIA  5 
CITY  ANO  COurjTY  OF  SAN  FRANCISCO  = 
M>  commission  oxpires  Nov.  27   1388  5 
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PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 


Resolution  No.      85-0048MR  2-13-85 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,    the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer         Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 

AND  RESOLVED,  That  the  portion  of  Resolution  79-0306MR 
adopted  8-14-79,   pertaining  to  the  sum  of  $4,000.00  pay- 
able to  Richard  Chandler  aka  Richard  H.   Chandler,  be 
rescinded,   and  the  encumbrance  removed  from  Appropriation 
Index  350017  Sub-object  1450. 

Daisy  Horn  81T5412-13  1-4  5-19-82)         A ($18 , 500 . 00) 

and  $100,000.00  ) 

Daisy  Horn,   as  81T5412-14  1-4  5-19-82)         A(  1,499.99) 

Guardian  Ad  Litem  of  $50,000.00  ) 

Lena  Horn,   a  Minor  )  $19,999.99 

Ferman  Mahan  81B6073-2       5-3  3-   8-82  A ( $15 , 000 . 00 ) 

$28,251.35  B($  735.00) 

15,735.00 

Carolyn  Richardson         81B1663-1       5-3  3-22-82)         A ($23, 000. 00) 

and  $500,000.00  ) 

Carolyn  Richardson,       81B1663-2       5-3  3-22-82)         A($  2,000.00) 

as  Guardian  ad  Litem     $500,000.00  ) 

of  Aida  Shaw,   a  minor  )  25,000.00 

Judgments 
None 


$60,734.99 


Total  Settlements:  (5) 


Index     560946     Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  February  13,  1985. 

-  .  

Romaine  A.   Boldridge,  Secretary 

2-13-85 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


-0049 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  wishes  to 
express  its  deepest  appreciation  to  Howard  W.  Nott  for  18  years  of 
service  to  the  City  and  County  of  San  Francisco;  and 


WHEREAS,  Howard  W.  Nott  earned  the  respect  of  his  colleagues  for 
his  knowledge,  ability  and  outstanding  professionalism  throughout  his 
career;  and 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission,  after 
intimate  and  fortunate  association,  finds  itself  at  a  superior  vantage 
point  to  assess  the  career  of  Howard  W.  Nott  from  Hetch  Hetchy  Electrical 
Maintenance  Technician  to  Utilities  Engineering  Bureau  Project  Manager; 
and 


WHEREAS,  Howard  W.  Nott's  vision,  leadership,  and  personal 
dedication  brought  forth  major  additions  to  the  Municipal  Railway,  Hetch 
Hetchy  and  Water  Department;  now,  therefore,  be  it 


RESOLVED,  That  the  Members  of  the  San  Francisco  Public  Utilities 
Commission,  with  sincere  appreciation,  hereby  remembers  Howard  W.  Nott 
for  his  services  to  this  Commission  and  the  City  and  County  of  San 
Francisco,  and  be  it  further 


RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission 
submits  its  sincerest  thanks  for  his  accomplishments  and  years  of 
dedication  and  deeply  regrets  his  untimely  passing. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBKUARY  1  3  1985  . 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0050 

RESOLUTION  NO  

WHEREAS,  The  Society  for  the  Preservation  of  the 
Carter  Rail  Road  on  the  behalf  of  the  City  of  Fremont, 
CA  has  requested  the  use  of  sixty  thirty-foot  lengths 
of  fifty  pound  railroad  track  to  restore  a  three-foot 
gauge  historical  railroad  line  in  an  East  Bay  Regional 
Park  as  part  of  the  Ardenwood  Development,  and; 

WHEREAS,  The  San  Francisco  Municipal  Railway  agrees 
to  make  them  available  to  the  Society  for  the  Preservation 
of  the  Carter  Rail  Road  on  a  permanent  loan  basis,  and; 

WHEREAS,   This  rail  was  removed  approximately  thirty 
years  ago,  after  a  service  life  of  thirty  years,  and 
the  Railway  currently  uses  only  one-hundred  pound  rail 
throughout  the  system,  hence  the  rail  has  no  value 
except  as  scrap,  the  value  of  which  is  estimated  to  be 
$900.00;   now,   therefore,  be  it 

RESOLVED,   That  this  Commission  hereby  authorizes 
the  transfer  of  sixty  thirty-foot  lengths  of  fifty 
pound  railroad  track  for  use  in  the  restoration  of  a 
historical  railroad  line  to  the  Society  for  the 
Preservation  of  the  Carter  Rail  Road; 

FURTHER  RESOLVED,   That  said  transfer  be  designated 
a  permanent  loan  in  accordance  with  the  agreement  drawn 
up  by  the  Public  Utilities  Commission's  General  Counsel. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  1  3  196S 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO. 


WHEREAS,  Adoption  of  certain  currently  effective  rate  schedules  in  the 
Hetch  Hetchy  service  area,  as  approved  by  the  California  Public  Utilities 
Commission,  with  appropriate  discounts  for  municipal  customers,  is  deemed  the  best 
method  of  establishing  competitive  rates  for  furnishing  Hetch  Hetchy  power  to 
private  consumers  and  municipal  departments  of  the  City  and  County  of  San  Francisco 
now,  therefore,  be  it 

RESOLVED,  That  pursuant  to  notice  of  intent  to  adopt  schedules  of  rates 
for  furnishing  Hetch  Hetchy  power  to  consumers  not  otherwise  covered  by  special 
agreements  with  this  Commission,  heretofore  published  as  is  required  by  the  Charter 
of  the  City  and  County  of  San  Francisco,  and  pursuant  to  a  public  hearing  conducted 
in  compliance  with  the  aforesaid  notice,  the  following  schedules  entitled  "Rate 
Schedules  for  Furnishing  Hetch  Hetchy  Power  to  Private  Consumers  and  Municipal 
Departments  of  the  City  and  County  of  San  Francisco"  be  and  the  same  are  hereby 
adopted,  to  wit: 

1 .  The  rate  schedules  adopted  are  those  authorized  by  the  State  of 
California  Public  Utilities  Commission  and  effective  October  3,  1984, 
as  follows: 

A-1,  A-7,  A-12,  A-15,  A-21,  A-21A,  A-22,  OL-1,  D-1,  LS-1,  LS-2,  LS-3, 
TC-1,  PA-1  and  S-1. 

2.  The  rate  schedules  shall  be  applied: 

a.  To  private  consumers  -  with  no  discount. 

b.  To  municipal  departments  of  the  City  and  County  of  San  Francisco 
(other  than  the  San  Francisco  Water  Department,  the  Clean  Water 
Program,  the  San  Francisco  International  Airport,  and  the 
exceptions  noted  in  (c)  below)  -  with  discounts  determined  by  the 
results  of  the  cost  of  service  study  for  fiscal  year  1978-79, 
using  a  10  percent  rate  of  return  on  net  capital  investment. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Or  SAN  FRANCISCO 


RESOLUTION  No 


c.    To  the  following  separately  metered  municipal  activities  -  with  no 
discount: 


(1)    Convention  Facilities  Management 

-  Civic  Auditorium  -  Brooks  Hall 

-  Moscone  Center 


(2)    Recreation  and  Park 


-  Candlestick  Park 

-  Yacht  Harbor 


(3)  Parking  Authority 

(4)  Public  Works 


-  Street  Repair 

-  Bridges 

-  Tunnels 

-  Underpass 

-  Traffic  Engineering 

-  Street  Planting 


3.    The  provision  of  Special  Conditions  in  the  rate  schedules  dealing  with 
contracts,  length  of  contracts  and  curtailable  service  shall  not  be 
adopted. 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rate  schedules  be  submitted  to 
the  Board  of  Supervisors  for  review,  as  required  by  Section  3.598  of  the  Charter, 
and  be  made  effective,  except  as  otherwise  provided,  to  both  private  consumers  and 
municipal  departments  of  the  City  and  County  of  San  Francisco,  beginning  with  the 
billing  month  of  April  1985  or  the  first  applicable  monthly  billing  period  following 
review  by  the  Board  of  Supervisors,  whichever  is  later. 

BE  IT  FURTHER  RESOLVED,  That  adoption  of  the  foregoing  rate  schedules, 
bringing  Hetch  Hetchy  rates  into  conformity  with  those  adopted  by  the  California 
Public  Utilities  Commission  for  like  service  in  this  area,  will  not  have  a 
significant  effect  on  the  environment. 

BE  IT  FURTHER  RESOLVED,  That  in  accordance  with  File  No.  8832,  Ordinance 
No.  7384,  this  Commission  approves  and  hereby  submits  to  the  Board  of  Supervisors  a 
report  of  the  anticipated  effect  of  approval  of  the  foregoing  upon  the  budget  of 
Hetch  Hetchy  Water  and  Power  for  the  current  and  succeeding  fiscal  year,  together 
with  all  the  data  supporting  such  conclusions. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of          FEBRUARY  1  3  198S 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-PG52 

RESOLUTION  No    


WHEREAS,  Ordinance  No.  139-84  approved  by  the  Board  of  Supervisors  on 
April  2,  1984,  required  the  Utilities  Engineering  Bureau  (UEB)  of  the  Public 
Utilities  Commission  to  prepare  a  plan  for  meeting  the  requirements  of  said 
Ordinance;  and 

WHEREAS,  the  UEB  prepared  a  plan  dated  September  12,  1984  that  was 
incorporated  into  the  Public  Utilities  Commission's  Plan  which  was  submitted 
to  the  Human  Rights  Commission  on  September  28,  1984;  and 

WHEREAS,  the  UEB's  plan  indicated  that  UEB  would  meet  the  Ordinance's 
set-aside  requirements  of  10  percent  MBE  and  2  percent  WBE  prime  contractor 
participation,  exceed  the  goal  of  30  percent  MBE  prime  contractor 
participation  and  attempt  to  reach  the  goal  of  10  percent  WBE  prime  contractor 
participation;  and 

WHEREAS,  In  Fiscal  Year  1983-84,  prior  to  adoption  of  the  Ordinance, 
prime  contractor  participation  amounted  to  9.1  percent  and  0.3  percent 
respectively  for  MBE/WBE  firms;  and 

WHEREAS,  To  meet  the  goals  and  set-aside  requirements  of  the  Ordinance, 
many  contracts  in  UEB's  plan  were  designated  by  UEB  as  MBE  or  WBE  only  or  as 
MBE/WBE  Joint  Ventures;  and 

WHEREAS,  The  Ordinance  as  interpreted  by  the  HRC  requires  initial 
reliance  on  the  5  percent  bid  preferences  to  achieve  departmental  goals;  and 

WHEREAS,  Experience  with  the  5  percent  bid  preferences  indicated  that  it 
will  not  be  effective  in  enabling  the  UEB  to  meet  its  goals;  and 

WHEREAS,  Under  Section  III-B-1  (e)  of  the  HRC  Rules  and  Regulations  for 
implementing  Ordinance  No.  139-84  (Section  entitled  "Set-Aside  Requirements"), 
approval  of  the  Director  of  the  Human  Rights  Commission  is  required  for  the 
awarding  authority  (PUC)  to  designate  that  bid  participants  be  limited  to 
certified  MBE/WBE  bidders;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  urges  the  Director  of  the  Human  Rights 
Commission  to  approve  designation  by  PUC  limiting  bid  participation  to 
certified  MBE/WBE  bidders  or  to  joint  ventures  which  include  certified 
MBE/WBE' s  for  the  following  capital  projects: 

A.       Construction  Contracts 

Project  Estimated  Contract 

No.  Project  Title  Amount 

WD-1827  16-Inch  Ductile  Iron  Main  $  380,000 

Installation  in  8th  Ave.  &  M.L. 
King,  Jr.  Drive. 

WD-1894  20-Inch  Steel  Main  Installation  $  200,000 

in  Upland  Drive  &  Others 

WD-1905  8-Inch  Ductile  Iron  Main  $  550,000 

Installation  in  Fell,  Baker  to 
Polk  Streets 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


WD-1906  8-Inch  Ductile  Iron  Main  $  250,000 

Installation  in  16th  St. 
Guerrero  to  Folsom  St. 

H-427  Rock  River  Cottage-Add  Bedroom  $  55,000 

&  Stucco 

H-010  Bryant  Overhead  Lines  $  440,000 

Building  -  Conversion  to 
Warehouse 

H-013  Kirkwood  Powerhouse  $  69,000 

Paint  Interior 

H-412  Replace  Brick  Manholes  $  41,000 

W-013  Lake  Merced  Pump  Station  $  472,500 

Emergency  Power  &  Improvements 

W-023  Central  Pump  Station  $  260,000 

Emergency  Pumps 

W-314  Central  Pump  Station  $  480,900 

Seismic  Reinforcement 

H-420  Transit  Power  Substations  $  50,000 

Repair  Leaks 

H-324  O'Shaughnessy  Dam  -  Protective  $  32,500 

Coating  to  Six  Buildings 

W-035  San  Andreas  Outlet  Tower-  $  42,000 

Valve  Motorization 

M-403  Handicapped  Ramps  $  58,000 

WD-1916  8-Inch  Ductile  Iron  Main  $  200,000 

Installation  in  Clipper  St. 
Castro  to  Dolores  Sts. 

WD-1893  20-Inch  Steel  Main  Installation  $  550,000 

in  Appleton  Street  and  Others 

H-411  Hetch  Hetchy  Buildings  -  $  190,000 

Heating  and  Insulation 

H-311  Moccasin  Shops  -  Additions  to  Auto  $  285,700 

&  Machines  Shops 

H-039  Warnerville  Complex  -  Construct  $  731,200 

Quarters  &  Maintenance  Facilities 

H-003.1  Cherry-Eleanor  Pump  Station  $1,500,000 

Motor  Control  Center  and  Duct  Bank 


PUBLIC  UTILITIES  COMMISSION 
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RESOLUTION  No.. 


^2 


H-402.4  Moccasin  Low  Head  Generating  $  800,000 

Facility  -  Construct  Powerhouse 

W-002  Crystal  Springs  Pipeline  #3  $8,140,000 

Construct 

WD-1921  Repaving  Street  &  Sidewalk  $1,000,000 

Openings  for  Fiscal  Year  1985-86 
WD-1922  12-Inch  Ductile  Iron  Main  $  900,000 

Installation  in  San  Leandro  Way 

&  Others 

WD-1923  8-Inch  Ductile  Iron  Main  $  400,000 

Installation  in  Battery  Street- 
Bush  to  Pacific 

WD-1924  6-Inch  Ductile  Iron  Main  $  200,000 

Installation  in  Onondaga  & 
Ocean  Ave. 

B.       Purchase  Contracts 

Project  Estimated  Contract 

No.  Project  Title  Amount 

PC-1  Centralized  Traffic  Control  $100,000 

Crossover  Signals 

PC-2  Field  Equipment  $  8,100 

PC-3  Purchase  of  Materials  $  55,833 

and  Supplies  Miscellaneous 
under  Object  180 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  1  3  1985 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

P<>53 

RESOLUTION  No  


RESOLVED,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.   77-0184,   adopted  April  12, 
1977,   payment  of  Claims  in  the  amount  of  $119,715.51,  made 
by  the  Municipal  Railway,  month  of  January,   1985,  per 
Revolving  Fund  Direct  Payment  Nos0:     CL0088,   CL0090,  CL0093, 
CL0095,   CL0096,   CL0097  and  Direct  Payment  Nos:     CL0085,  CL0089 
and  CL0094. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

ot  it,  meeting  of         FEBRUARY  1  3  198^ 

 77  7H — /)  i — ~ T 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0054 

RESOLUTION  No  . 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  Class  1(b)  project  under  the  State  Guidelines  implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.   1906  -  8-Inch  Ductile  Iron  Main 
Installation  in  16th  Street  between  Guerrero  and  Folsom  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         FEBRUARY  1  3  1985  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  736,  furnishing  and  installing 
three  sump  pumps  in  the  Old  Moccasin  Powerhouse,  constructing  retaining  walls 
and  doing  related  work  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
January  29,  1985;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract  No. 
HH-736,  Old  Moccasin  Powerhouse-Seal  Basement,  in  the  amour.t  of  $59,750.00  to 
Sawyer/McCollum  Construction  Co.,  P.O.  Box  990,  Grass  Valley,  CA  95945  as  the 
lowest  responsive  bidder,  and  rejects  all  other  bids  for  the  work. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  FEBRUARY  1  3  1985  a 


Secretary, 


>,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0056 

RESOLUTION  No  


WHEREAS,  this  modification  represents  six  changes  to  the  MR  684 
contract;  and 

WHEREAS,  these  changes  include  furnishing  and  installing  expansion 
anchors  for  the  window  blockouts  at  the  barn's  north  wall,  and  removing 
existing  concrete  on  this  wall;  renovating  the  signal  hut  at  Powel 1 /Cal i f ornia 
Streets,  due  to  extensive  dry  rot;  extension  of  the  second-floor  slab  support 
beams  at  the  southeast  corner  of  the  barn;  the  addition  of  a  door  to  the 
instructor's  room  at  the  barn;  replacement  of  mortise-type  push  bars  in  the 
barn's  areaway  main  entrance  and  areaway  entrance  double  doors  with  another, 
more-compatible  type;  and  relocates  the  steam  generator  and  sprinkler  lines  in 
the  barn's  first-floor  cleaning  area  to  resolve  a  configuration  conflict;  now 
therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $23,186.80  for  the  additional  work  as  set  forth 
in  contract  Modification  Nos.  130  thru  135  to  Municipal  Railway  Contract  MR 
684,  Rehabilitation  of  the  Cable  Car  Barn  and  Associated  Trackway. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  FEBRUARY  1  3  1985 
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Secretary,  Public  Utilities  Commissiqfi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0057 

RESOLUTION  No  


WHEREAS,  this  modification  represents  three  changes  to  the  MR  820 
contract;  and 

WHEREAS,  these  changes  include  premium- time  labor  differential  for 
overtime  needed  to  begin  operator  training;  fabrication  and  installation  of  the 
barn  turn-in  safety  latch;  and  slotting  of  30"  holddown  pulley  assemblies; 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $28,441.00  for  the  additional  work  as  set  forth 
in    Contract    Modification    Nos.  61,  62  and  63  to    Municipal  Railway 

Contract  Mr  820,  Rehabilitation  of  Cable  Car  Trackway,  Mechanical  Components. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  FEBRUARY  1  3  1985 


Secretary,  Public  Utilities  Commissicrh 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,  this  modification  represents  four  changes  to  the  MR  820 
contract;  and 

WHEREAS,  these  changes  include  extra  work  to  install  safety  latches; 
tension  tower  and  tension  carriage  modifications;  miscellaneous  pit  and  hatch 
work;  and  crew  standby  charges,  gypsy  handle  modifications,  and  changes 
resulting  from  unforeseen  problems;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $47,540.39  for  the  additional  work  as  set  forth 
in  Contract  Modification  Nos.  64,  65,  66  and  67  to  Municipal  Railway  Contract 
MR  820,  Rehabilitation  of  Cable  Car  Trackway,  Mechanical  Components. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   FEBRUARY   1  3  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 


RESOLUTION  No. 


85-0059 


WHEREAS,  this  modification  represents  two  changes  to  the  MR  828 
contract;  and 

WHEREAS,  these  changes  include  complete  street  restoration  for  blocks 
57  and  58,  requested  by  DPW;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to  pro- 
vide funds  in  the  amount  of  $74,970.00  for  the  additional  work  as  set  forth  in 
Contract  Modification  Nos.  54  and  55  to  Municipal  Railway  Contract  MR 
828,  Rehabilitation  of  Cable  Car  Trackway,  Hyde  Street. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY   1  3  % 


St  fic  Utilities  Commissia^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0060 

RESOLUTION  NO  


» 


WHEREAS,  this  modification  represents  a  change  to  the  MR  828 
contract;  and 

WHEREAS,  this  change  provided  additional  cold-planing  on  Hyde  Street 
between  Green  and  Union  Streets;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $8,500.00  for  the  additional  work  as  set  forth 
in  Contract  Modification  No.  56  to  Municipal  Railway  Contract 

MR  828,  Rehabilitation  of  Cable  Car  Trackway,  Hyde  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         FEBRUARY  1  3  1985  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-C061 

RESOLUTION  No  


WHEREAS,    this   modification    represents   one   change   to   the   MR  832 

contract;  and 

WHEREAS,  this  change  includes  work  at  the  California/Van  Ness  cable 
car  sheave  pit  to  relocate  existing  utilities  in  order  to  install  the  pit  as 
designed;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $5,189.00  as  set  forth  in  Contract  Modification 
No.  33  to  Municipal  Railway  Contract  MR  832,  Rehabilitation 

of  Cable  Car  Trackway,  California  West. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  FEBRUARY  1  3  1995  _ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0062 


WHEREAS,  Work  under  Hetch  Hetchy  Contract  No.  HH-694,  Replace  and  Paint 
Steel  Trolley  Poles  Various  Locations  has  been  completed  by  Abbett  Electric 
Corporation;  and 

WHEREAS,  A  claim  for  extra  compensation  for  additional  work  has  been 
filed  with  the  City  and  County  of  San  Francisco  under  subject  contract;  and 

WHEREAS,  The  City  Attorney's  office  has  recommended  payment  of  all  sums 
admitted  by  City  to  be  due  and  not  in  dispute  on  the  said  contract;  and 

WHEREAS,  It  is  the  desire  of  the  Contractor  and  the  City  that  final 
payment  be  made  without  prejudice  to  the  rights  of  either  party  in  connection 
with  the  above  mentioned  dispute;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  all  of  the  terms  and 
conditions  of  an  Agreement  of  Non-Prejudice  relating  to  said  dispute  between 
the  City  and  County  of  San  Francisco,  Public  Utilities  Commission,  and  Abbett 
Electric  Corporation,  and  authorizes  the  Deputy  General  Manager  and  Chief 
Engineer  of  the  Utilities  Engineering  Bureau  to  execute  said  agreement  on 
behalf  of  this  Commission  and  the  City  and  County  of  San  Francisco;  and  be  it 
further 

RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Hetch 
Hetchy  Contract  No.  694,  Replace  and  Paint  Steel  Trolley  Poles,  Various 
Locations,  as  satisfactorily  completed;  approves  Credit  Contract  Modification 
No.  1  in  the  amount  of  $5,498.40;  authorizes  an  extension  of  time  for 
unavoidable  delays  of  11  calendar  days;  and  authorizes  final  payment  in  the 
amount  of  $8,588.00  to  the  Contractor,  Abbett  Electric  Corporation. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY   1  3  Tjffi 


Secretary,  Public  Utilities  Commissi* 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


8 


^63 


RESOLUTION  No 


RESOLVED,  That  this  Commission  accepts  the  work  performed 


under  Water  Department  Contract  No.  1889,  Excavation  and  Repaving 
for  Water  Service  Trenches  as  satisfactorily  completed;  approves 
Debit  Contract  Modification  No.  1  in  the  amount  of  $8,530.90; 
authorizes  an  extension  of  time  for  unavoidable  delay  of  1  working 
day;  and  authorizes  final  payment  in  the  amount  of  $6,892.99  to  the 
Contractor,  The  Lowrie  Paving  Co.,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  FEBRUARY  1  3  1! 


Secretary,  Public  Utilities  Commissio, 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No_ 


;4 


WHEREAS,  The  Water  Department  will  require  $15,802.58 
to  pay  interest  on  settlement  of  claim  of  Lloyd's  Bank 
of  California;  and 

WHEREAS,  Funds  in  the  amount  of  $15,802.58  are 
available  for  transfer  in  the  appropriation  for  Fixed 
Charges;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests 
the  Controller  to  approve  a  Transfer  of  Funds  in 
accordance  with  Charter  Section  6.305  in  the  amount 
of  $15,802.58  from  Appropriation  32-001-387019-1425 
Fixed  Charges  to  Appropriation  32-001-38  7019-14  50 
Judgements  and  Claims. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  FEBRUARY  1  3  198! 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


05-C065 

RESOLUTION  No  


WHEREAS,  The  Capital  Project  Budget  for  repairing  leaks  in 
the  exterior  walls  and  roofs  of  six  Hetch  Hetchy  transit  power 
substations  in  San  Francisco  is  $71,100;  and 

WHEREAS,  Detailed  inspections  of  the  facilities  have  indicated 
that  waterproofing  repairs  are  more  extensive  than  originally  anticipated 

WHEREAS,  The  revised  budget  for  this  project  is  $87,400;  and 

WHEREAS,  The  General  Manager  of  Hetch  Hetchy  Water  and  Power 
recommends  the  transfer  of  $16,300  from  available  funds  for  Maintenance 
of  Hetch  Hetchy  Buildings;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to 
transfer  $16,300  from  Appropriation  33-001-336248-669-01  to  Appropriation 
33-001-336248-735-01. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  1  3  1Q8$  ^  f 


Secretary,  Public  Utilities  Commissid 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO_  JL_T 


RESOLVED,   that  the  Public  Utilities  Commission 
approve  the  transfer  of  $110,000  from  Fund  31/001  Project 
225/01,  Miscellaneous  Facility  Maintenance  Improvements, 
to  Fund  31/510,   Project  571/01  for  the  completion  of 
improvements  at  the  Army-Street  Division. 

LT: Ah/564 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        FEBRUARY  1  3  1985 


Secretary,  Public  Utilities  Commissii 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


85-0067 

RESOLUTION  No  


WHEREAS,  The  Public  Utilities  Commission  has  previously  declared 
that  an  emergency  condition  exists  in  respect  to  the  non-functional 
sewer  line  that  provides  water  and  waste  drainage  from  the  Overhead 
Lines  Department  Building  at  1401  Bryant  Street;  and 

WHEREAS ,  The  repair  of  this  utility  at  the  earliest  possible 
time  is  of  critical  importance  to  safeguard  the  health  and  safety 
of  Public  Utilities  Commission  employees  and  to  preclude  damage  to 
building  appurtenances  and  structures  from  improperly  channeled  waste 
and  water,  and  roof  drainage;  and 

WHEREAS,  In  the  course  of  repairing  this  sewer,  unforeseen 
underground  obstructions  have  been  encountered;  and 

WHEREAS,  Testing  of  other  integral  parts  of  the  building's 
sewer  system  has  revealed  the  need  for  additional  work;  and 

WHEREAS,  The  Municipal  Railway  Engineering  Staff  has  determined 
that  the  total  cost  to  accomplish  the  repair  is  estimated  to  be 
$124,000  (One  Hundred  Twenty-Four  Thousand  Dollars);  and 

WHEREAS,  The  previous  declaration  of  emergency  authorized 
work  only  to  a  maximum  of  $54,000  (Fifty-Four  Thousand  Dollars); 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  confirms  the  action  of  its 

President  taken  on  January  29,  1985,  expanding  the  scope  of  the 

emergency  condition  to  repair  the  sewer  lines  and  to  restore  the 

full  operation  of  the  toilets  and  drains  within  the  building  at 

1401  Bryant  Street,  and  that  additional  $70,000  (Seventy  Thousand 

Dollars)  for  which  funds  are  available  in  Municipal  Railway's 

Miscellaneous  Facilities  Maintenance  Fund/  Account  No  961259) 
31-001-560169-225-01. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of         FEBRUARY  \  3  1985, j 

xissia^t 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0068 

RESOLUTION  No  


RESOLVED,   That  this  Commission,   pursuant  to  the 
provisions  of  Section  3.593  of  the  Charter  of  the  City  and 
County  of  San  Francisco,  hereby  approves  the  appointment 
made  by  the  General  Manager  of  Public  Utilities,   of  Thomas  H. 
Poulas  as  Manager,  Bureau  of  Administration,   Public  Utilities 
Commission;    said  appointment  to  be  effective  February  25,  1985. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY   1  3  1985  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No   V'  ^ 

WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-921-R,  the 
furnishing  and  installation  of  a  new  bus  wash  system  at  Woods  is  to 
be  funded  under  Fund  31-001,  Project  640-01,  which  will  be  supplemented 
by  $16,280.00  from  Fund  31-001,  Project  225-01;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
January  16,  1985;  now,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  fund  transfer 
from  miscellaneous  facilities  maintenance  reserves  to  supplement  the 
project  fund;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  awards  Municipal 
Railway  Contract  No.  MR-921-R,  Woods  Division,  Furnish  and  Install 
New  Bus  Wash  System,  Modify  Existing  Water  Recycling  System  in  the 
actual  bid  amount  of  $130,280.00  to  Nibbi-Lowe,  1 433-1 7th  Street, 
San  Francisco,  CA  who  was  deemed  to  be  the  lowest  responsible  and 
qualified  bidder  subsequent  to  the  application  of  the  provisions  of 
City  Ordinance  No.  139-84,  including  its  provisions  relative  to  bid 
preferences  (Section  12D.8),  which  stipulates  that  if  the  bidder  is  a 
minority  bidder  (MBE)  or  a  woman  bidder  (WBE)  and  is  also  a  local 
business  (LBE),  10%  will  be  deducted  from  that  bid  to  establish 
the  dollar  amount  for  determining  award,  and  rejects  all  other 
bids  for  the  work;  and  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer 
of  $16,280  from  Fund  31-001,  Project  225-01,  Index  560169  to  Fund 
Group  31-001,  Project  640-01,  Index  Code  560177,  to  supplement  the 
project  fund. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of _        FEBRUARY  1  3  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0070 

RESOLUTION  No  


S 

i 

s 


WHEREAS,  Under  an  agreement  dated  October  12,  1984,  entitled  "Power 
Purchase  Agreement  For  As-Delivered  Capacity  and  Energy  From  Facilities  of 
100  Kilowatts  or  Less",  PGandE  agrees  to  purchase  electric  capacity  and  energy 
from  Diamond  S  Ranch  -  Biocon  I  Joint  Venture's  alternative  fuel  generation 
facility  (hereinafter  called  Diamond  S's  Facility)  located  in  Waterford, 
California;  and 

WHEREAS,  No  direct  connection  exists  between  Diamond  S's  Facility  and 
PGandE  for  delivery  and  receipt  of  such  electric  capacity  and  energy;  and 

WHEREAS,  Under  an  agreement  entitled  "Agreement  Between  the  Diamond  S 
Ranch  -  Biocon  I  Joint  Venture  and  the  Turlock  Irrigation  District,"  TID,  among 
other  things,  agrees  to  install  interconnection  facilities  to  transmit  to  PGandE*„ 
account  electric  capacity  and  energy  that  PGandE  agrees  to  purchase  from  Diamond  S' 
Facility;  and 

WHEREAS,  Under  an  existing  agreement  between  City  and  TID  dated 
November  6,  -1972,   City  agrees  to  supply  TID  with  electric  power  from  City's 
plants  and  supplementary  power  purchased  from  PGandE;  and 

WHEREAS,  Under  an  agreement  dated  March  14,   1945,  entitled  "Agreement 
Between  City  and  County  of  San  Francisco  and  Pacific  Gas  and  Electric  Company 
for  Disposal  of  Hetch  Hetchy  Power,"  as  amended,  PGandE,  among  other  things  agrees 
to  supply  City  with  supplementary  power  as  required  by  City  to  meet  its  customer 
obligations;  and 

WHEREAS,  The  aforementioned  agreements  between  Diamond  S  and  PGandE  and 
between  Diamond  S  and  TID  affect  certain  terms  and  conditions  of  the  afore- 
mentioned agreements  between  City  and  TID  and  between  City  and  PGandE;  and 

WHEREAS,  TID,  City  and  PGandE  have  agreed  to  clarify  the  inter- 
relationship of  these  afore-mentioned  agreements;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  and  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  the  agreement  entitled  "Agreement 
Between  Turlock  Irrigation  District,   City  and  County  of  San  Francisco  and  Pacifir 
Gas  and  Electric  Company  For  Delivery  of  Capacity  and  Energy  From  Diamond  S 
Ranch  -  Biocon  I  Joint  Venture"  setting  forth  the  clarifications. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         FEBRUARY  1  3  B8E 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  .  


WHEREAS,  The  PUC  is  scheduled  for  conversion  to  the  City's  new 
centralized  payroll  system  by  the  end  of  1985;  and 

WHEREAS,  Considerable  personnel   and  payroll   support  will  be 
required  to  achieve  a  successful  conversion  with  a  minimum 
error  rate;  and 

WHEREAS,  Seven  temporary  employees  will  be  required  so  that  the 
conversion  will  not  interfere  with  ongoing  personnel   and  pay- 
roll functions;  and 

WHEREAS,  Software  development  for  the  Employment  Information 
and  Labor  Collection  Systems  will  require  a  greater  level  of 
effort  than  previously  projected;  and 

WHEREAS,  The  timing  of  the  conversion  requires  that  funds  be 
available  across  two  fiscal  years  (1984-85  and  1985-86);  now, 
therefore  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Public  Utilities  Commission 
Supplemental  Appropriation  for  $198,412,   including  $117,162  for 
temporary  salaries  and  benefits  and  $81,250  for  professional 
services  for  software  development.     Funding  will  be  from  Muni 
Temporary  Salaries  and  will  be  placed  in  a  Programmatic  Project 
in  the  PUC  Bureaus. 

(0555W) 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  1  3  )985  _ 


Secretary,  Public  Utilities  Commissi 


\issi6h 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0072 

RESOLUTION  No  


WHEREAS,  The  Bureau  of  Energy  Conservation  has  identified 
cost-effective  energy  conservation  projects  at  26  facilities  in  nine 
departments  (Recreation  and  Parks,  Chief  Administrative  Officer,  Health, 
Fire,  PUC,  Art  Commission,  Youth  Guidance,  Social  Services,  Performing 
Arts);  and 

WHEREAS,  The  projects  will  have  an  estimated  annual  benefit  of 
$550,000  at  a  cost  of  $743,000  for  an  average  payback  of  1.35  years;  and 

WHEREAS,  The  Public  Utilities  Commission  deems  these  energy 
conservation  projects  worthy  of  funding  for  FY  1985/86;  and 

WHEREAS,  The  affected  municipal  departments  have  agreed  to  have 
the  identified  energy  conservation  projects  implemented  in  their 
facilities,  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  the 
inclusion  of  $743,000  for  Energy  Conservation  Projects  in  the  FY  1985/86 
Hetch  Hetchy  Capital  Budget,  with  the  stipulation  that  the  $83,000 
Candlestick  Park  Project  will  not  be  undertaken  unless  staff  has  an 
assurance  that  the  payback  period  will  be  within  reasonable  limits. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MONTHLY  REPORT  OF  JANUARY  ACTIVITIES 


February   25,  1983 


SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager,   Public  Utilities  Commission 

FROM:         General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels   in  the  Peninsula  Division  reservoirs  at 
the  end  of  January  amounted  to  14.0  billion  gallons  or  46  9%  of 
capacity.     This  is  less  than  the  15.0  billion  gallons  and  50.7%  of 
capacity  in  storage  at  the  end  of  December.     For  the  Suburban  system 
as  a  whole,   storage  amounted  to  44.6  billion  gallons  and  57  2%  of 
capacity  compared  to  47.3  billion  gallons  and  60.9%  of  capacity  at 
the  end  of  last  month.     Total  storage  in  local  reservoirs  at  the  end 
of  January  equals  73%  of  the  amount  in  storage  at  the  same  time  last 


During  January  an  average  of  106  million  gallons  per  day 
was  delivered  from  the  Hetch  Hetchy  aqueduct.     This  average  flow 
rate  corresponds  to  52%  of  the  total  average  gross  consumption  for 
the  month.  1 


Net  Paying  Sales 


•  u-     ,  I°5alfNet  PayinS  Sales  for  the  month  were  $3.5  million 
within  1.2  /o  of  estimated  sales.     Slightly  over  46%  correspond  to 
sales  to  Suburban  customers. 

Rate  Agreement  Administration 

In  accordance  with  the  Suburban  Rate  Agreement  the 
proposed  Water  Department  and  Hetch  Hetchy  budgets  were ' presented  at 
a  meeting  of  Suburban  customers.     The  normal  monthly  meeting  with 
the  suburban  representatives  was  also  held,   and  water  use  and  other 
calculations  related  to  implementation  of  the  Rate  Agreement  were 
performed.     The  Suburban  customers  expressed  interest   in  the 
projected  water  requirements  relative  to  system  capacity. 


-1- 


General  Business 


During  the  month  efforts  concentrated  on  obtaining 
applicants  for  the  positions  of  Water  Quality  Division  Manager  and 
the  Assistant  Manager  of  Suburban  Operations.     At  the  present  time 
the  Department  is  taking  steps  necessary  to  fill  both  positions 
Non-Civil  Service.     Simultaneously,  we  have  continued  to  work  with 
the  Civil  Service  Commission  to  equalize  the  salaries  for  management 
positions   in  Water  Quality,   Suburban  Operations  and  the  City 
Distribution  Divisions.     When  successful,   these  adjustments  will 
restore  the  previously  equal  levels  of  compensation  and  allow  the 
Department  to  attract  qualified  persons  to  the  vacant  positions. 

Periodic  reviews  of  progress  toward  implementing  the  water 
quality  management  recommendations  (M&E  Study)   indicate  that  work 
proceeds  according  to  schedule. 
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Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  106.1  million 
gallons  per  day   (MGD)   for  the  month  of  January. 

2.  Sunol  Valley  Filtration  Plant  treated  70.3  MGD. 
San  Andreas  Filtration  Plant  treated  54.4  MGD. 

3.  Consumption  (MGD  average): 

January  1984  -  203.9)  7.1  percent  more 

January  1983  -  190.3) 

January  1984  -  203.9)  12.6  percent  less 

January  1976  -  233.2) 

12  months  preceding 

February  1,   1985     -     260.4)  4.!  percent  more 

February  1,   1984     -     250.2)  percent  more 

4.  Storage  (million  gallons)   as  of  February  1: 

1QU/  Increase  %  Full 

i2§2  15B4  -  Decrease  Capacity 

Alameda  Div.    (Capacity  48,014) 

41,820  30,637  -  11,183  64 

Peninsula  Div.   (Capacity  29,783) 

19>07A  13,970  -     5,104  47 

Total  (Maximum  Capacity  77,797) 

60,894  44,607  -  16,287  57 
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—   


Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged   fencinp  at  3 
locations  and   locks  were  stolen  from  gates  at  2  different 
locations.     A  total  of  25  Department  signs  were  stolen  or 
destroyed.     The  cost  of  vandalism  repairs  was  $900.00.     A  total  of 
47  trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing  at  4 
locations  along  Calaveras  Road.     Padlocks  were  stolen  from  Rates  i 
the  San  Antonio  Reservoir  area.     A  wire  gate  in  the  Calaveras 
Reservoir  area  was  badly  damaged.     Repair  of  vandalism  damape 
amounted  to  $650.00.     A  total  of  68  trespassers  were  evicted  durin, 
the  month.  1 


Net  Paying  Sales 

January  Year 

1985  To  Date 

Actual                                              $3,501,369  $33,307,509 

Estimated                                             3,542,634  32,289,206 

Increase/Decrease                                 (41,265)  1,108,303 

Increase/Decrease  (%)                             (1.16)  3  15 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises 

pay  in  January  all  royalties  or  percentage  of  revenue  throueh 

Dec.pmhpr  .  b 


Santa  Clara  Sand  and  Gravel  $20,163.62 

Sunol  Golf  Course  16^788.27 

Crystal  Springs  Golf  Course  7,'843.48 

Mission  Valley  Rock  2 6 ]  2 2 0  .* 0 0 


-4- 


Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  7  vehicles. 
Vehicle  Accidents 

During  the  month  of  January  ihere  were  6  accidents,   3  of 
which  were  possibly  avoidable. 

Industrial  Accidents 

There  were  6  lost-time  injuries  in  January. 
Service  Renewals 

January 
1985 


Fiscal  Year 
1984-85 


Replacement  of  old,  corroded 
or  undersize  piping 

Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 


333 

January 
1985 

158 
15 


2,125 

Fiscal  Year 
1984-85 

663 
102 


Flush  ing 


Flushing  was  conducted  in  the  Sutro  Reservoir  zone  in  the 
areas  bounded  by  Green  to  the  north,  Fillmore  to  the  west  Bush  to 
the  south  and  Powell  to  the  east. 


Mains  (all  sizes),  lineal 
feet 


January 
1985 


140,400 


Fiscal  Year 
1984-85 


939,300 
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HETCH      HETCHY      WATER      AND  POWER 


MEMORANDUM 


February  19,  1985 


TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

Our  Sierra  watersheds  experienced  their  second  consecutive  exceptionally 
dry  January.     January  precipitation  for  Hetch  Hetchy  was  only  1.08  inches  and 
for  Cherry  Valley  was  only  1.22  inches,  where  normally  precipitation  for  Hetch 
Hetchy  is  5.73  inches  and  for  Cherry  9.51  inches. 

The  California  Department  of  Water  Resources'  February  1  runoff  forecast 
is  predicting,  based  on  100%  precipitation  from  February  1  to  July  1,  an  81% 
of  normal  runoff  for  the  Tuolumne  River  basin.     On  that  assumption,  Hetch 
Hetchy  Reservoir  and  Lake  Eleanor  should  fill.     The  filling  of  Lake  Lloyd, 
however,  is  uncertain;  it  will  depend  on  both  the  amount  of  additional  pre- 
cipitation the  watershed  receives  during  the  forecast  period  and  any  adjust- 
ment on  normal  power  generation  at  Holm  Powerhouse  we  want  to  make. 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 
Acre— Feet  on 

Percent 

of 

Capacity 

Storage  in 
Acre-Feet  on 

Percent 
of 

Capacity 

Acre-Feet 

Feb.  1,  1985 

Feb.  1,  1984 

Hetch  Hetchy 

360,400 

140,665 

39 

291,108 

81 

Lake  Lloyd 

273,345 

119,856 

44 

175,738 

64 

Lake  Eleanor 

27,100 

1,722 

_6 

18,608 

69 

660,845 

262,243 

40 

485,454 

73 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  during  January  remained 
at  70  mgd  until  January  22  at  which  time  the  delivery  was  increased  to  160  mgd 
by  the  use  of  San  Joaquin  Pipeline  3. 

Power  Production 

During  the  month  of  January,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouse  generated  44.660,  50.216  and  82.295  million  kilowat thours ,  respectively, 
for  a  total  of  177.171  million  kilowatthours ,  having  a  value  in  excess  of  $2,600,000. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
2:00  P.M. 
February  26,  1985 

COMMISSIONERS 
Louis  J.  Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M.  Sanger 
-Nancy  C.  Lenvin 
Joseph  F.  Barletta 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


85-030 


Call   to  Order:      2:05  P.M. 


Present:       president  Louis  Giraudo,  Vice  President  H.  Welton  Flynn, 
Commissioner  John  Sanger,  Commissioner  Nancy  Lenvin, 
Commissioner  Joseph  Barletta 


The  Minutes  of  the  regular  meeting  of  February  13,  1985  were 
approved . 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0073        F      Accepting  gifts  to  the  Muni  Awards  program  totaling 
$35,425.00. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0074        MR    Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$48,000.00. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0075        WD    Approving  collections  in  the  amount  of  $2,998.10  for 
damage  claims  which  the  San  Francisco  Water 
Department  has  against  miscellaneous  debtors  for  the 
month  of  January  1985,  and  write-off  debts  in  the 
amount  of  $586.93. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0076        MR     Approving  compromise  settlements  in  the  amount  of 
$894.30  and  collections  in  the  amount  of  $7,111.25 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,   for  the 
month  of  January  1985. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


85-031 


85-0077 


85-0078 


85-0079 


85-0080 


85-0081 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

HH     Rejecting  the  sole  bid  received,   for  Hetch  Hetchy 
Contract  No.  HH-735,  Potrero  and  Presidio  Yards, 
Control  Cable  Replacement  and  Related  Work,  and 
authorizing  the  advertising  of  the  contract  under 
Hetch  Hetchy  Contract  No.  HH-735R. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

MR     Rejecting  all  bids  received,   for  Municipal  Railway 
Contract  No.  MR-907-R,  Presidio  Division,  Shop 
Heating  and  Ventilation  Modification,  and  authorizing 
the  readver tising  of  the  contract  under  Municipal 
Railway  Contract  No.  MR-907-R2. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

WD    Awarding  Water  Department  Contract  No.  WD-1911,  San 
Andreas  Cottage  Replacement,   in  the  amount  of 
$85,000.00,  to  JM  Construction,  Contractor. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

HH     Approving  no-cost  Modification  No.  1  to  Hetch  Hetchy 
Contract  No.  HH-732,  Moccasin-Newark  Transmission 
Line,  Paint  Towers,  to  extend  the  completion  date  of 
the  contract  from  February  20,   1985  to  June  30,  1985, 
due  to  climatological  conditions,  Jeffco  Painting  and 
Coating,   inc.,  Contractor. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

GM     Approving  Water  Department  Capital  Improvement 
Program,   1986-87  through  1990-91. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


85-032 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0082        GM     Approving  Hetch  Hetchy  Water  and  Power  Capital 
improvement  Program,   1986-87  through  1990-91. 

Vote:     Ayes  -  Giraudo,   Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0083        WD     Commending  Harry  W.  Tracy  for  his  45  years  of  service 
to  the  City  and  County  of  San  Francisco. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0084        WD     Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  that  the  position  of  Water  Quality 
Division  Manager  be  filled  immediately. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0085        WD    Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  Agreement  with  the  County  of  San  Mateo 
granting  said  county  permission  to  extend  an  8'   x  7' 
concrete  box  culvert  across  city's  pipeline 
right-of-way  easement  between  Collins  Avenue  and 
Serramonte  Boulevard  in  San  Mateo  County,  at  a  cost 
to  the  City  not  to  exceed  $90,000.00. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0086         E      Authorizing  the  Utilities  Engineering  Bureau  to 

request  proposals,  and  to  select  and  recommend  to 
this  Commission  a  consulting  firm  to  provide  the 
required  engineering  services  for  studying  the 
corrosion  problems  and  designing  the  proper  cathodic 
protection  systems  for  Bay  Division  Pipelines  1  and  2. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


85-033 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0087         F      Authorizing  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission ,   to  apply  for,  accept  and 
expend  $945,179.00  of  Transportation  Development  Act, 
Article  4.5  funds  for  community  paratransit  services 
in  Fiscal  Year  1985-86. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0088         EC     Accepting  work  performed  by  BTU  Consultants  for  the 

provision  of  heating  plant  optimization  of  40  boilers 
and  furnaces  at  23  City-owned  facilities  as 
satisfactorily  completed;  and  authorizing  final 
payment  to  BTU  Consultants  in  the  amount  of 
$15,000.00. 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0089        MIS  Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  Professional  Services  Agreements  with 
Danville  Research,   Information  Systems  Associates, 
and  C.  G.  Computer  Services  for  periods  not  to  exceed 
24  months  or   in  amounts  not  to  exceed  $30,000.00, 
$95,000.00,  and  $40,000.00,   respectively,   for  the 
purpose  of  obtaining  data  processing  expertise 
relative  to  the  new  city-wide  Payroll/Personnel 
System  scheduled  to  be  implemented  at  PUC  in  October 
1985  . 

Vote:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 

Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Resolution  No.   85-0078  -  Rejecting  all  bids  for  MR-907-R,  and 
authorizing  readver tisement . 

Mr.   Edward  Pearson,  Deputy  General  Manager,   Facilities  Maintenance, 
requested  that  the  item  be  pulled  from  the  calendar  due  to  an  error 
in  the  bid  submitted  by  the  apparent  low  bidder.     He  said  that  staff 
would  return  with  a  recommended  award  after  reviewing  the  second  and 
third  low  bidders  for  compliance  with  the  minority  business 
enterprise  provisions  of  the  contract. 


85-034 


Commissioner  Sanger  questioned  the  discrepancy  between  the  staff 
estimate  for  the  cost  of  the  work  and  the  amounts  bid  by  all 
contractors  other  than  GSE ,   the  low  bidder.     Mr.  Pearson  replied 
that  it  was  his  belief  that  it  was  a  poor  time  of  the  year  to  let  a 
contract  for  heating  work. 

Mr.  Jeffery  Berger,  attorney  for  GSE  Construction  Company,  Inc., 
urged  the  Commission  to  reject  all  bids.     He  said  that  GSE  requested 
to  withdraw  from  the  contract  due  to  a  $14,000  error  in  the  bid 
submitted  by  their  subcontractor.     The  firm  wants  to  perform  the 
work  but  doesn't  want  to  be  stuck  for  the  subcontractor's  error. 

Commissioner  Sanger  moved  to  reject  all  bids  and  authorize 

r eadver tisement .     Commissioner  Lenvin  seconded.     Resolution  No. 

85-0078  was  unanimously  adopted. 

******** 

Resolution  No.  85-0082  -  Adopting  the  Hetch  Hetchy  Water  and  Power 
Capital  improvement  Program,   1986-87  through  1990-91. 

Regarding  the  Van  Ness  Avenue-Improve  Street  Lighting  Systems 
project,  Commissioner  Sanger  pointed  out  that  the  Commission  has  not 
determined  the  type  of  lighting  and  poles  to  be  used  for  this 
project.     Therefore,  he  requested  that  reference  to  path-of-gold 
type  poles  be  deleted. 

Commissioner  Lenvin  questioned  the  fact  that  the  Kirkwood  penstock  - 
Alternatives  Project  was  only  funded  for  the  first  year.     Mr.  Coffey 
replied  that  funds  are  budgeted  for  a  study  and  for  preparation  of 
plans  and  specifications.     In  the  event  something  happened  to  the 
penstock  there  would  be  ample  time  to  appropriate  additional  funds. 
On  the  other  hand,  if  the  penstock  became  stabilized,  this  project 
would  not  go  forward. 

******** 

Item  No.  12  -  Regarding  a  proposed  contract  with  Rudolph  Metzner, 
doing  business  as  the  Water  and  Energy  Management  Company. 

Commissioner  Sanger  raised  the  question  of  a  potential  overlap  in 
the  work  to  be  performed  under  this  contract  and  the  work  Mr. 
Metzner  is  doing  for  the  City  Attorney's  Office  in  monitoring  the 
water  settlement  agreement. 

Commissioner  Flynn  requested  a  continuance  of  this  item  pending 
receipt  of  a  scope  of  services  to  be  performed  under  this  contract 
and  also  a  scope  of  the  work  remaining  under  the  city  Attorney's 
contract . 

******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      2:40  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


85-035 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 


RESOLUTION  NO  "  °  f 


WHEREAS ,  Gifts  totalling  $35,425.00  have  been  received  for  the 
Muni  Awards  Program;  and 

WHEREAS,  The  Public  Utilities  Commission  has  authority  to  accept  gifts 
up  to  $5,000.00  and  must  seek  Board  of  Supervisor's  approval  of  gifts  of 
more  than  $5,000.00;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  accept  gifts 
totalling  $35,425.00  as  detailed  in  the  attached  list;  and,  be  it 
further 

RESOLVED,  That  the  Board  of  Supervisors  be  asked  to  accept  the  gift 
by  Eon  Productions,  Ltd.,  of  $10,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  2  6  19^5?  S\ 


Secretary,  Public  Utilities  Commissi 


PUBLIC    UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 


Resolution  No.      85-0074  MR  2-26-85 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer         Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 

Donna  Giovannetti  83B1528-1  6-3  4-  3-84  A($8,800.00) 

$50,000.00  B($3,200.00) 

$12,000.00 

Emilia  Ovando  aka  82B0727-1  7-6         10-26-82  A  8,000.00 

Amelia  M.  Ovando  $100,000.00 

Sharon  Thiessen  81B0139-2  6-3  7-20-81)  A  20,000.00 

and  $100,000.00+  ) 

Boreta  Taylor  81B0139-1  6-3  7-20-81)  A($  5,000.00) 

$102,500.00+  )  B($  3,000.00) 


8,000.00 


Judgments 
None 


$48,000.00 


Total  Settlements:  (4) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  February  26,  1985. 


Romaine  A.   Boldridge,  Secretary 

2-26-85 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  month  of  January  1985,  of  charges  for 
damages  against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  the  amount  of  ^2,998.10  and  a  write-off 
from  a  negotiated  settlement  in  the  amount  of  $586.93. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FEBRUARY  2  6  1985 




PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-C076 


RESOLUTION  No 


RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements,  Month  of  January,  1985,  total  amount  billed: 
$1,216.01,  total  compromise  settlements:     $894.30  and 
approves  collections  Month  of  January,  1985,  amount  of 
$7,111.25,  for  payment  of  miscellaneous  debtors,  per 
lists  dated  February  20,  1985. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FEBRUARY  2  6  l! 


Secretary,  Public  Utilities  Commissii 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  Bids  for  Hetch  Hetchy  Contract  No.  735,  Potrero  and 
Presidio  Yards,  Control  Cable  Replacement  and  Related  Work,  were  received 
and  opened  publicly  on  February  7,  1985;  and 

WHEREAS,  The  sole  bid  in  the  amount  of  $102,911  .00  submitted  by 
Abbett  Electric  Corporation  exceeded  the  Engineer's  estimate  for  the 
contract  by  more  than  240%;  and 

WHEREAS,  It  is  the  recommendation  of  staff  that  the  plans  and 
specifications  be  revised  to  eliminate  ambiguities  and  the  contract  be 
readvertised;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  the  sole  bid  on 
Hetch  Hetchy  Contract  No.  735,  Potrero  and  Presidio  Yards,  Control  Cable 
Replacement  and  Related  Work,  and  authorizes  readvertisement  of  the  work 
as  Contract  No.  HH-735R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FFBRUARY  2  6  «M 


n 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-0078 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-907-R, 


alteration  and  modification  to  the  existing  heat  and  ventilation 
system  of  the  Presidio  Division  Shop  is  to  be  funded  under  Fund 
31-001,  Project  225-01;  and 

WHEREAS ,  Bids  for  this  work  were  received  and  opened 
publicly  on  February  6,  1985;  and 

WHEREAS,  The  apparent  low  bidder,  GSE  Construction  Company, 
Inc.,  discovered  an  error  in  their  bid  and  requested  to  withdraw 
from  the  contract;  and 

WHEREAS,  The  bid  of  the  second  low  bidder  was  substantially 
above  the  staff  engineer's  estimate  and  was  deemed  too  high;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  rejects  all  bids  received  for 
Municipal  Railway  Contract  No.  MR-907-R,  and  authorizes  readvertise- 
ment  under  MR-907-R2. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FLBRUARY  2  6  1985 


Secretary,  Public  Utilities  Commissi* 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  1911,  San  Andreas  cottage  Replacement 
in  the  net  amount  of  $85,000.00  to  JM  Construction,  1175  Montgomery 
Avenue,  San  Bruno,  California  94066  as  the  sole  regular  and 
responsive  bidder. 


ereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


its  meetins  °f  FEBRUARY  2  6  1981 


— 1 — /  7    ft  J I 


Secretary,  Public  Utilities  Commissu 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  Hetch  Hetchy  Contract  No.  732  for  the  painting  of  42  towers 
along  the  Moccasin-Newark  Transmission  Line  was  awarded  to  Jeffco  Painting  and 
Coating,  Inc. ;  and 

WHEREAS,  The  Contract  wa*  scheduled  to  be  completed  on  February  20, 
1985;  and 

WHEREAS,  Although  75%  of  the  work  was  completed  through  November  16, 
1984,  the  onset  of  the  rainy  season  in  early  October  together  with  fog  and 
unusually  cold  temperatures  has  caused  the  painting  work  to  be  suspended;  and 

WHEREAS,  It  is  the  recommendation  of  the  staff  of  UEB  that  the 
completion  date  be  extended  to  June  30,  1985  at  no  additional  cost  to  the 
City;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  extends  completion  date  of  Hetch 
Hetchy  Contract  No.  732  from  February  20,  1985  to  June  30,  1985  at  no 
additional  cost  to  the  City. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  FFRR11ARY  2  6  1985 


ifr 


Secretary,  Public  Utilities  Commissii 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  The  Public  Utilities  Commission  adopted  Resolution 
No.  85-0042  on  January  29,  1985,  approving  the  San  Francisco  Water 
Department  Capital  Improvement  Program  for  fiscal  year  1985-86;  and 

WHEREAS,  The  Department,  in  conjunction  with  the  Utilities 
Engineering  Bureau  and  the  Bureau  of  Financial  Management,  has 
assessed  the  scope,  cost  estimates  and  schedule  of  proposed  capital 
improvements  needed  for  the  reliable  operation  of  San  Francisco's 
power  generation  and  water  storage  facilities  through  fiscal  year 
1990-91;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  adopts 
the  Water  Department  Capital  Improvement  Program,  1986-87  through 
1990-91. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FEBRUARY  2 


Secretary,  Public  Utilities  Commissit 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


85-0082 


WHEREAS,  The  Public  Utilities  Commission  adopted  Resolution 
No.  85-0043  on  January  29,  1985,  approving  the  Hetch  Hetchy  Water 
and  Power  Capital  Improvement  Program  for  fiscal  year  1985-86;  and 

WHEREAS,  The  Department,  in  conjunction  with  the  Utilities 
Engineering  Bureau  and  the  Bureau  of  Financial  Management,  has 
assessed  the  scope,  cost  estimates  and  schedule  of  proposed  capital 
improvements  needed  for  the  reliable  operation  of  San  Francisco's 
power  generation  and  water  storage  facilities  through  fiscal  year 
1990-91;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  adopts 
the  Hetch  Hetchy  Water  and  Power  Capital  Improvement  Program, 
1986-87  through  1990-91. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         FEBRUARY  2  6  19ft5  /7    f  J  I  ■  I 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0083 

RESOLUTION  No  


WHEREAS,  The  Public  Utilities  Commission  wishes  to 
express  their  deepest  appreciation  to  Harry  W.  Tracy  for  45  years  of 
service  to  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  Harry  W.  Tracy  achieved  the  respect  of  his 
colleagues  for  his  knowledge  of  the  water  system  of  the  City,  water 
quality  management  and  using  his  knowledge  to  insure  safe  potable 
water  to  the  people  of  San  Francisco  during  his  tenure;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission 
after  intimate  and  fortunate  association  finds  itself  at  a  superior 
vantage  point  to  assess  the  career  of  Harry  W.  Tracy,  from  Junior 
Water  Purification  Engineer  to  Water  Quality  Division  Manager  of  the 
San  Francisco  Water  Department;  and 

WHEREAS,   Harry  W.   Tracy's  strong  leadership  and 
personal  dedication  brought  forth  major  improvements  in  the  quality 
of  water  provided  to  Water  Department  customers;  now,  therefore,  be 
it 

RESOLVED,  That  the  Members  of  the  Public  Utilities 
Commission  with  sincere  appreciation  hereby  commend  Harry  W.  Tracy 
for  his  services  to  the  Water  Department  and  to  the  City  and  County 
of  San  Francisco;  and  be  it  further 

RESOLVED,  That  this  Commission  submits  its  thanks  for 
his  accomplishments  and  years  of  dedication  to  the  delivery  of  safe 
potable  water  to  consumers. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FFRRdARY  2  6  U 


Secretary,  Public  Utilities  Commissio 


UBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO. 


WHEREAS,  The  Water  Quality  Division  Manager  of  the  San 
Francisco  Water  Department,  Harry  W.  Tracy,  passed  away  on  February 
14,   1985,  with  unused  sick  leave  credits  of  one  hundred  and  thirty 
(130)  days  for  which  his  beneficiary  is  entitled  to  compensation;  and 

WHEREAS,  Normally  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  unused  sick  leave  credits  cannot  be  made 
until   such  payment  has  been  recovered  from  appropriations  made  for 
personal  services,  except  where  departmental  requirements  are  such 
that  said  position  must  be  filled  immediately;  and 

WHEREAS,  The  occupant  of  this  position  is  responsible  for 
the  administration  and  technical  direction  of  the  Water  Quality 
Division;  and 

WHEREAS,  The  Water  Quality  Division  is  responsible  for  the 
quality  of  potable  water  delivered  to  a  population  of  1.9  million 
residents  in  San  Francisco  and  the  suburban  areas;  and 

WHEREAS,  The  vacancy  of  the  Water  Quality  Division  Manager 
position  over  such  a  prolonged  period  would  have  a  serious  negative 
impact  on  the  operations  of  the  division;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be  filled 
immediately  per  the  Annual  Appropriation  Ordinance,  Section  10, 
Subsection  7 . 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         FEBRUARY  2  6  1985 


 = — /' ;   //'  -.■  I 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  8AN  FRANCISCO 


RESOLUTION  No 


-or: 


WHEREAS ,  San  Mateo  County  desires  to  construct  an  8 1    x  7' 
reinforced  concrete  box  culvert  from  its  existing  twin  60" 
reinforced  concrete  pipe  culvert  across  City's  pipeline 
riqht-of-way  easement  between  Collins  Avenue  and  Serramonte 
Boulevard,   in  order  to  connect  to  an  existing  box  culvert  which 
belongs  to  San  Mateo  County;  and 

WHEREAS,  Commission  is  willing  to  participate  in  the  cost 
and  construction  of  that  portion  of  the  culvert  crossing  its 
right-of-way  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  an  agreement  with 
the  County  of  San  Mateo  qranting  said  county  permission  to  extend 
a  8'   x  7'  concrete  box  culvert  across  City's  pipeline 
right-of-way  easement  between  Collins  Avenue  and  Serramonte 
Boulevard  in  San  Mateo  County;   and,  be  it 

FURTHER  RESOLVED,  That  said  agreement  shall  provide  that 
City's  share  of  the  culvert  construction  work  across  City's 
pipeline  right-of-way  easement  shall  not  exceed  a  cost  of 
$90,000;   and,  be  it 


for  maintenance  of  said  culvert  shall  be  limited  to  that  portion 
of  the  culvert  constructed  within  its  right-of-way  easement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


FURTHER  RESOLVED,  That  said  agreement  shall  also  orovide 
that  following  completion  of  the  culvert.  City's  responsibility 


at  its  meeting  of 


FEBRUARY  2  6  11 


Secretary,  Public  Utilities  Commissi* 


31?0o 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0086 


RESOLUTION  No 


WHEREAS,   the  need  is  to  conduct  corrosion  studies, 
engineering  analysis,   and  to  provide  the  engineering 
expertise  to  complete  the  specifications,   drawings,  and 
construction  cost  estimate  for  cathodic  protection  for 
Bay  Division  1   &  2  pipeline;  and 

WHEREAS,   the  expertise  and  services  of  a  consulting 
engineering  firm  are  required  due  to  the  specialized 
nature  of  the  work  and  the  expertise  does  not  exist  within 
the  Utilities  Engineering  Bureau;   now,   therefore  be  it  be 

RESOLVED,   that  this  Commission  hereby  authorizes  the 
Utilities  Engineering  Bureau  to  request  proposals,  select 
and  recommend  to  this  Commission  a  consulting  firm  to  provide 
the  required  engineering  services  for  studying  the  corrosion 
problems  and  designing  the  proper  cathodic  protection  systems 
for  Bay  Division  1   &  2  pipeline. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  2  6  198^    


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 


85-C087 

RESOLUTION  No  


WHEREAS,  The  Transportation  Development  Act  (TDA),  as  amended 
(Public  Utilities  Code  Sections  9920  et  sez.),  provides  for  thedisburse- 
ment  of  funds  from  the  Local  Transportation  Fund  of  the  County  of  San 
Francisco  for  use  by  eligible  claimants  for  the  purpose  of  supporting 
public  transportation  systems,  pedestrian/bicycle  projects  and  community 
paratransit  services;  and 

WHEREAS,  Pursuant  to  the  provisions  of  the  TDA,  as  amended  and 
pursuant  to  the  applicable  rules  and  regulations  thereunder  (21  Cal. 
Admin.  Code  Sections  6600  et  seq. )  a  prospective  claimant  wishing  to 
receive  an  allocation  from  Local  Transportation  Funds  shall  file  its 
claim  with  the  Metropolitan  Transportation  Commission;  and 

WHEREAS,  TDA  Article  4.5  funds  from  the  Local  Transportation  Fund  of 
San  Francisco  County  will  be  required  in  fiscal  year  1985-86  to  support 
community  paratransit  services,  including  van  and  taxi;  now,  therefore  be 
it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  apply  for,  accept,  and  expend 
$945,179  of  Transportation  Development  Act  Article  4.5  funds  for 
community  paratransit  services;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  execute  and  file  an  appropriate 
claim  pursuant  to  the  terms  of  the  Transportation  Development  Act,  as 
amended,  and  pursuant  to  applicable  rules  and  regulations  promulgated 
thereunder,  together  with  all  necessary  supporting  documents,  with  the 
Metropolitan  Transportation  Commission  for  an  allocation  of  TDA  funds  in 
fiscal  year  1985-86;  and  be  it  further 

RESOLVED,  That  a  copy  of  this  resolution  be  transmitted  to  the 
Metropolitan  Transportation  Commission  inconjunction  with  the  filing  of 
the  claim;  and  the  Metropolitan  Transportation  Commission  be  requested  to 
concur  in  these  findings  and  grant  the  allocations  of  funds  as  specified 
herein. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  FEBRUARY  2  6  1986  ->     ,  ; 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


fir  -o.c?£j 

RESOLUTION  No  


WHEREAS,  The  Public  Utilities  Commission,   in  its  Resolution 
No.  84-0199,  authorized  the  Bureau  of  Energy  Conservation  to  enter  into 
a  contract  with  BTU  Consultants  for  the  provision  of  heating  plant 
optimization  of  40  boilers  and  furnaces  at  23  City-owned  facilities  for 
the  sum  of  $60,000;  and 


WHEREAS,  BTU  Consultants  has  performed  the  specified  heating 
plant  optimization  work  within  the  contract  period,  and 


WHEREAS,  The  Bureau  of  Energy  Conservation  has  reviewed  this 
work  and  found  it  satisfactory  and  in  keeping  with  the  terms  of  the 
contract;  now  THEREFORE,  be  it 


RESOLVED,  that  the  Public  Utilities  Commission  hereby  authorizes 
the  bureau  of  Energy  Conservation  to  issue  a  Final  Contract  Payment 
Authorization  in  the  amount  of  $15,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FERRUARY  2  6  1Qft5r 


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nn        v-"-*      ■-  >-f  *~J*^ 


WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems  has  agreed 
to  implement  a  new  Personnel  and  Timekeeping  System  for  the  Bureaus  of 
Personnel  and  Finance;  and 


WHEREAS,  The  Commission's  Bureau  of  Management  Information  requires  expert 
technical  Consulting  Services  to  implement  said  System;  and 

WHEREAS,  The  Commission,  by  resolution  84-0546,  authorized  a  request  for  a 
supplemental  appropriation  of  $165,000  to  procure  said  consulting  services;  and 


WHEREAS,  said  supplemental  appropriation  is  pending  approval  of  the  Board  of 
Supervisors,  and 


WHEREAS,  Danville  Research,  Information  Systems  Associates  and  C  .G  .  Computer 
Services  has  proven  ability  and  technical  expertise  in  on-line,  real-time 
Programming  using  IDMS  Technology;   now,  Therefore  be  it 


RESOLVED,  That  this    Commission  authorizes  the  PUC  General  Manager  to  enter 
into  a  contract  for  technical  consulting  with  Danville  Research  for  a  period 
not  to  exceed  24  months  or  $30,000;  and  be  it  further 


RESOLVED,  That  this    Commission  authorizes  the  PUC  General  Manager  to  enter 
into  a  contract  for  technical  consulting  with  Information  Systems  Associates 
for  a  period  not  to  exceed  24  months  or  $95,000;  and  be  it  further 


RESOLVED,  That  this     Commission  authorizes  the  PUC  General  Manager  to  enter 
into  a  contract  for  technical  consulting  with  C .G .  Computer  Services  for  a 
period  not  to  exceed  24  months  or  $40,000;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  these  contracts  subject  to  the  approval 
of  the  aforementioned  supplemental  appropriation  by  the  Board  of  Supervisors  . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  FEBRUARY  2  6  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dl ANNE  FEINSTEIN,  Mayor 

RUDOLF  NOTHENBERG.  General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


March  11,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
a  personnel  matter  on  Tuesday,  March  12,  1985,  at  1:15  P.M.,  in  Room 
287,  City  Hall,  San  Francisco,  California. 


By  order  of  the  Public  Utilities  Commission. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


RAB:gj 

cc:     M.  Dow 


287  CITY  HALL  ■  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)  558-4986 


M   I    N   U   T   E  S 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,    City  Hall 
1:30  P.M. 
March   12,  1985 
COMMISSIONERS 
Louis  J.  Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M.  Sanger 
Nancy  C.  Lenvin 
Joseph  F.  Barletta 

BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 

Rudolf  Nothenberg 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


85-036 


Call   to  Order:      1:38  P.M. 


Present:       President  Louis  Giraudo,   Commissioner  John  Sanger, 
Commissioner  Nancy  Lenvin 

Commissioner  Joseph  Barletta  arrived  at  1:45  p.m. 
Absent:        Vice  President  H.  Welton  Flynn 

The  Minutes  of  the  regular  meeting  of  February  26,   1985  were 
approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 


85-0090        MR     Requesting  the  Controller  to  draw  warrants  in  payment 
$62?000m00a9ainSt  MuniciPal  ^ilway,  totaling 

Vote:     Ayes  -  Giraudo,  Sanger,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

MR     Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$106,464.15,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  February,  1985. 

Vote:     Ayes  -  Giraudo,  Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

MR     Approving  compromise  settlements  in  the  amount  of 

$1,068.62  and  collections  in  the  amount  of  $2,798.57 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,   for  the 
month  of  February  1985. 

Vote:     Ayes  -  Giraudo,  Sanger,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adoptedi 

85-0093        MR     Requesting  the  Controller  to  draw  a  warrant  in  the 
amount  of  $85,000.00  in  favor  of  Josephine  Campagna 
and  George  J.   Engler,   Esq.,  for  settlement  of  a  claim 
against  the  San  Francisco  Water  Department. 

Vote:     Ayes  -  Giraudo,  Sanger,  Lenvin 


85-037 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  a  warrant  in  the 
amount  of  $9,000.00  in  favor  of  Antonina  Pushkarow 
and  Harvey  Goldfine,  Esq.,  for  the  settlement  of  a 
claim  against  the  San  Francisco  Water  Department. 

VOTE:     Ayes  -  Giraudo,  Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  the  Department  of  Public  Works'  proposal 
for  lighting  Florida  Street,  between  16th  and  Alameda 
Streets,  with  the  provision  that  construction 
methods,   component  selection  and  other  details  meet 
with  the  approval  of  the  Bureau  of  Light,   Heat  and 
Power . 

VOTE:     Ayes  -  Giraudo,   Sanger,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1916,   8-Inch  Ductile  Iron  Main 
Installation  in  Clipper  Street  between  Castro  and 
Dolores  Streets. 

VOTE:     Ayes  -  Giraudo,   Sanger,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modification  No.   136  to  Municipal 
Railway  Contract  No.   MR-684,   Rehabilitation  of  Cable 
Car  Barn  and  Associated  Trackway,   for  additional  work 
at  a  cost  of  $74,500.00,  Tutor-Saliba ,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Sanger,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modifications  Nos.   137  through  141  to 
Municipal  Railway  Contract  No.  MR-684,  Rehabilitation 
of  Cable  Car  Barn  and  Associated  Trackway,  for 
additional  work  at  a  cost  of  $47,429.00, 
Tutor-Saliba,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Sanger,  Lenvin 


85-038 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modifications  Nos .   55  through  62  to 
Municipal  Railway  Contract  No.   MR-831,   Rehab i 1 i tat io 
of  Cable  Car  Trackway,  Washington  and  Mason  Streets, 
for  additional  work  at  a  cost  of  $73,723.00, 
Underground-Railco  Multi,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Sanger,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Credit  Modification  No.   34,   in  the  amount 
of  $34,222.00,  to  Municipal  Railway  Contract  No. 
MR-832,  Rehabilitation  of  Cable  Car  Trackway, 
California  Street  West,   to  modify  the  scope  of  work, 
Stacy  &  Witbeck,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Sanger,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Credit  Modification  No.   27,   in  the  amount 
of  $36,182.00,   to  Municipal  Railway  Contract  No. 
MR-833,  Rehabilitation  of  Cable  Car  Trackway, 
California  East,   to  modify  the  scope  of  work,  Stacy 
Witbeck,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Sanger,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  Amendment  No.   1  to  an  Agreement  with  the 
San  Francisco  Community  College  District,  which 
extends  the  term  of  this  Agreement  from  September  30, 
1984  to  January  29,   1985,   in  order  to  complete  the 
last  cycle  of  instruction  of  the  9163  Career 
Development  Program. 

VOTE:     Ayes  -  Giraudo,   Sanger,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1904,   Maintenance  and  Improvements  to 
Building  -  Painting  425  Mason  Street,  as 
satisfactorily  completed;  approving  Credit  Contract 
Modification  No.    1   in  the  amount  of  $575.43;  and 
authorizing  final  payment  in  the  amount  of  $1,655.23 
to  Bill  Wright  Painting  &  Decorating,  Inc., 
Contractor. 

VOTE:     Ayes  -  Giraudo,   Sanger,  Lenvin 


85-039 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0104         GM     Commending  Harold  H.   Geissenheimer   for  his 

professional  achievements  and  dedicated  public 
service  to  the  Municipal  Railway  and  the  City  and 
County  of  San  Francisco. 

VOTE:     Ayes  -  Giraudo,  Sanger,  Lenvin 


Commissioner  Joseph  Barletta  arrived  at  1:45  P.M. 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

WD     Authorizing  the  Acting  General  Manager  and  Chief 
Engineer  of  the  Water  Department  to  negotiate  and 
execute  a  Professional  Services  Agreement  with 
Rudolph  Metzner,   doing  business  as  the  Water  and 
Energy  Management  Company,   for  certain  specialized 
work  related  to  water  supply  systems,  with  the  term 
of  the  contract  to  be  to  June  30,   1986,   for  an  amount 
not  to  exceed  $50,000.00. 

VOTE:     Ayes  -  Giraudo,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

WD     Authorizing  the  Director  of  Property  to  acquire  142 
acres  of  land  located  at  the  south  end  of  Calaveras 
Reservoir  from  Manuel  F.  and  Virginia  E.   Cunha  for 
the  sum  of  $700,000.00,  plus  all  normal  closing  costs 
not  to  exceed  an  additional  $5,000.00;  and  requesting 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
Water  Department  supplemental  appropriation  in  the 
amount  of  $705,000.00  to  fund  this  acquisition. 

VOTE:     Ayes  -  Giraudo,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

MR    Authorizing  the  Deputy  General  Manager  of  Equipment 
Maintenance,   Municipal  Railway,   to  circulate  a 
Request  for  Proposals  to  identify  firms  to  provide 
transit  equipment  engineering  consulting  services, 
for  a  total  amount  not  to  exceed  $290,000.00. 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


85-040 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  Professional  Services  Agreement  with 
Xodex  Enterprises,  Ltd.   to  provide  the  collection  and 
analysis  of  ridership  and  schedule  adherence  data, 
for  an  amount  not  to  exceed  $200,000.00. 

VOTE:     Ayes  -  Giraudo,   Sanger,   Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  modify  an 
Agreement  with  Williams  and  Lane  for  the  repair  of 
five  torsionally  failed  transmissions,   increasing  the 
amount  of  the  Agreement  from  $72,734.00  to  an  amount 
not  to  exceed  $90,000.00. 

VOTE:     Ayes  -  Giraudo,   Sanger,   Lenvin,  Barletta 


In  Executive  Session,  on  motion  of  Lenvin,  seconded 
by  Sanger,   the  following  resolution  was  adopted: 

Requesting  the  San  Francisco  Municipal  Railway 
Improvement  Corporation   (SFMRIC)   to  provide  support 
for  settlement  of  claims,   contract  change  orders,  and 
additional  construction  management  services. 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer,  Public  Utilities  Commission,  to  execute 
Amendment  No.   4  to  the  Professional  Services 
Agreement  with  0 ' Br ien-Kr ei t zberg  &  Associates,  Inc., 
for  project  management  support  services  for  the  Cable 
Car  System  Rehabilitation  Program,   for  an  amount  not 
to  exceed  $428,000.00. 

VOTE:     Ayes  -  Giraudo,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  additional  funding  in  the  amount  of 
$32,305.64  for  emergency  work  performed  under  the 
Market  Street  Trolley  Overhead  Rehabilitation 
Project,  Underground  Transit  Power  Facilities; 
approving  Debit  Modification  of  Contract  No.   1  in  the 
amount  of  $41,185.64;  and  authorizing  final  payment 
in  the  amount  of  $48,154.34   to  Abbett  Electric 
Corporation,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Sanger,   Lenvin,  Barletta 


85-041 


On  motion  of   Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0113        E      Authorizing  an  increase  in  the  amount  of  the 

expenditure  for  the  study  of  noise  and  structural 
problems  associated  with  the  new  cable  car  system 
from  $80,000.00   to  $125,000.00. 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0114        P      Authorizing  the  General  Manager  of  Public  Utilities 

to  execute  a  Personal  Services  Agreement  with  the  San 
Francisco  Community  College  District  to  provide 
instructional  services  for  the  development  of  Public 
Utilities  Commission  employees,  for  an  amount  not  to 
exceed  $40,000.00. 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0115        MIS  Authorizing  the  General  Manager  of  Public  Utilities 
to  enter   into  a  Professional  Services  Agreement  with 
Goldf arb-Wasson  Associates,   Inc.,   for  technical 
consulting  services  in  connection  with  the 
implementation  of  a  new  Vehicle  Maintenance  System 
for  the  Municipal  Railway,  for  a  period  not  to  exceed 
16  months,  and  for  an  amount  not  to  exceed  $96,000.00. 

VOTE:     Ayes  -  Giraudo,   Sanger,   Lenvin,  Barletta  . 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0116         GM     Approving  a  Muni  Curb  and  Island  Stop  Relocation  Plan 
for  Market  Street  between  Eighth  and  Fremont  Streets, 
and  authorizing  the  General  Manager  of  Public 
Utilities  to  conduct  a  nine-month  trial  operation  of 
four-lane  Muni  service  along  the  above-stated  segment 
of  Market  Street  commencing  July  1985. 

VOTE:     Ayes  -  Giraudo,   Sanger,   Lenvin,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commiss  ion . 

******** 


85-042 


Resolution  No.  85-0106  —  Regarding  acquisition  of  142  acres  of  land 
located  at  the  south  end  of  Calaveras  Reservoir. 

Commissioner  Sanger  questioned  the  $700,000  purchase  price  for  this 
property.     Mr.  Wally  Wortman,   Director  of  Property,   replied  that  a 
choice  20-acre  site  nearby  recently  sold  for  $265,000.00.  This 
property  could  be  subdivided  into  four  parcels,  one  valued  at 
$250,000  and  the  other  three  at  $150,000  each.     He  added  that  the 
owner  has  another  offer  which  is  valued  at  $750,000,  but  it  would 
take  3-4  months  to  consummate.     Commissioner  Sanger  asked  why  the 
department  wanted  to  control  the  property  if  only  four  homes  could 
be  built  on  it.     Mr.  Arthur  Jensen,  Acting  General  Manager  and  Chief 
Engineer,   San  Francisco  Water  Department,   replied  that  disposal  of 
waste  would  be  a  problem  if  homes  were  built  on  the  property  since 
there  is  no  sewer  in  the  area  and  the  use  of  pesticides  and 
herbicides  would  impact  water  quality  if  the  land  were  used  for 
agricultural  purposes. 

Commissioner  Lenvin  moved,  Commissioner  Sanger  seconded,  approval  of 
the  acquisition  of  this  property 


******** 


Item  No.  12  —  Regarding  the  issuance  of  permits  to  use  a  portion  of 
the  cable  car  barn  for  private  parties. 

Commissioner  Lenvin  cited  several  areas  in  the  proposed  permit  which 
she  felt  did  not  provide  adequate  protection  for  the  City.  This 
item  was  continued  for  redrafting  of  the  permit  language. 


Item  No.  14  —  Regarding  a  proposed  contract  for  engineering 
services  to  evaluate  and  redesign  the  cable  car  brake  system. 

Commissioner  Sanger  pointed  out  that  there  have  been  many  studies 
the  cable  car  brake  system  in  the  past.     He  said  that  he  would 
prefer  to  set  a  limit  on  a  first  phase  analysis  that  compiles  the 
existing  materials  that  have  been  developed  and  identifies  what  is 
missing  in  those  studies.     He  said  that  this  contract  should  be  in 
phases . 

This  matter  was  continued  for  redrafting  of  the  scope  of  services. 


Item  No.   22  ~  Regarding  a  proposed  contract  for  financial, 
technical  and  tax  advisory  services  for  third  party  financing  of 
energy  conservation  projects. 

This  matter  was  continued  for  information  concerning  specific 
proposals  for  third  party  financing. 


******** 


Item  No.   26  —  Second  quarter  performance  reviews. 

Each  of  the  managers  reported  on  the  performance  objectives  for 
their  unit  and  responded  to  questions  by  the  Commission. 

Water  Department 

Mr.   Arthur  Jensen  reported  that   implementation  of  the  Metcalf  &  Eddy 
recommendations  and  the  Suburban  Water  Rate  Agreement  is  continuing 
according  to  schedule. 


85-043 


Mr.   John  Mullane,   Manager  Commercial  Division,   reported  an  increase 
in  the  savings   resulting  from  sorting  mail  by  zip  code.  Delinquent 
accounts  were  within  the  target  range  during  the  second  quarter  but 
have  increased  substantially  in  January  and  February  due  to  the 
funding  problems  of  the  Housing  Authority.     He  said  that  the  Housing 
Authority  is  currently  five  months  in  arrears.     The  Water  Department 
has  offered  to  implement  a  pilot  water  conservation  program  for 
them.     A  similar  program  for  the  Salvation  Arny  resulted  in  a  50% 
reduction  in  water  consumption.     The  estimated  annual  savings  for 
the  Housing  Authority  is  $750,000.00.     However,  such  a  program  would 
require  a  substantial  commitment  from  the  Housing  Authority  in 
personnel  for   inspections  and  repairs,  and  materials  and  supplies. 

Hetch  Hetchy  Water  and  Power 

Mr.   Dean  Coffey,  General  Manager,  presented  the  unit  managers  who 
reported  on  specific  performance  measures  for  their  units. 

Mr.  Theodore  Chung,  Deputy  General  Manager,   reported  that  a  task 
force  had  been  formed  to  write  instruction  manuals  for  the 
maintenance  and  operation  of  equipment  used  by  the  department. 
Completion  of  the  manual  is  targeted  for  the  end  of  the  year. 

The  meeting  was  recessed  from  3:35  P.M.   to  3:45  P.M. 

Municipal  Railway 

Mr.   Paul  Toliver,  Acting  General  Manager,  presented  the  report  for 
the  Operations  Division.     Schedule  adherence  on  both  motor  coach  and 
trolley  coach  lines  was  on  target.     Schedule  adherence  for  Metro 
operations  was  below  the  target  due  to  three  track  replacement 
projects  which  had  an  impact  on  on-time  performance. 

He  said  that  the  major  obstacle  facing  the  Field  Support  unit  is  the 
lack  of  transit  operators  to  provide  scheduled  service.  This 
disparity  between  the  number  of  authorized  driving  drivers  versus 
the  scheduled  service  impacts  almost  every  performance  measure  used 
to  gauge  the  Operations  Division's  progress.     However,  Muni  did 
provide  approximately  98.5%  of  scheduled  service  compared  to  the 
target  of  99.5%.     Regarding  accidents,   the  measure  of  avoidable 
accidents  this  year  compared  to  avoidable  accidents  for  the  same 
period  last  year  was  lower.     But,   the  total  number  of  accidents  per 
million  miles  was  higher.     Because  of  the  increase  in  the  number  of 
accidents,  specific  changes  are  being  implemented,  including 
physically  re-engineering  terminals,  placing  signs  in  key  locations 
and  reemphas iz ing  accident  retraining. 

In  the  second  and  third  quarters  of  1984-85,   the  Operations  Division 
undertook  an  unscheduled  project  of  training  additional  drivers  on 
the  new  articulated  coach  in  order  to  provide  articulated  service 
during  the  spring  and  summer  baseball  season.     This  increase  in 
operator  training  and  the  previously  mentioned  accident  retraining 
could  negatively  impact  some  of  Field  Support's  future  performance 
reports . 

Ms.  Ann  Branston,  Deputy  General  Manager,   Equipment  Maintenance, 
reported  that  equipment  availability  and  reliability  targets  had 
been  met  with  one  exception.     To  date,   the  Municipal  Railway  has 
received  99  of   100  new  MAN  coaches  and  180  of   180  Flyers.     The  focus 
of  the  department  is  now  on  preventative  maintenance  and  servicing. 

In  the  light  rail  vehicle  fleet,  Ms.  Branston  said  that  a  milestone 
of  1400  miles  per  defect  had  been  reached.     This   is  a  75%  improve- 
ment over  2  years  ago.     Also,  hard  seats  have  been  put  in  100  of  the 
130  light  rail  vehicles. 


85-044 


Mr.    Edward  Pearson,   Deputy  General   Manager,   Facilities  Maintenance, 
said   that   the  department  is  focusing  on  deferred  maintenance  and  has 
identified  funding  for   40  projects. 

******** 

Special  Order  of   Business  -  4:30  P.M. 
Joint  Meeting  with   Director  of   Public  Works 

Public  Hearing  -  Resolution  No.   85-0116  —  Adopting  a  Muni  Curb  and 
Island  Stop  Relocation  Plan  for  Market  Street  between  Eight  and 
Fremont  Streets 

Mr.  Richard  Evans,  Assistant  to  the  Director  of  Public  Works, 
represented  the  Director  in  this  hearing. 

Mr.   Lee  Knight  of  the  Public  Utilities  Planning  and  Development 
staff  presented  the  plan  with  the  use  of  street  design  drawings.  He 
said  that  implementation  of  the  plan  would  distribute  Municipal 
Railway  stops  on  Market  Street  so  that  half  are  curb  stops  and  the 
other  half  are  island  stops.     All  lines  going  to  the  East  Bay 
Terminal  will  have  curb  stops  and  those  lines  going  to  the  Ferry 
Building  will  have  island  stops.     Staff  is  proposing  a  nine-month 
trial  of  four  lane  transit  on  Market  Street  beginning  in  July,  after 
the  overhead  project  has  been  completed. 

Mr.  Bernard  Averbuch,   Executive  Director  of  the  Market  Street 
Project,  stated  that  one  of  his  major  concerns  was  notification  of 
the  people  affected.     He  said  that  the  Commission's  staff  worked 
with  the  citizens  group  for  several  months  to  refine  the  plan.  At 
this  time  there  is  still  a  problem  which  has  not  yet  been  resolved 
in  the  600  block  of  Market  Street.     One  of  the  alternatives  would 
require  removal  of  three  trees.     He  said  that  he  would  campaign 
against  any  proposal  that  would  remove  any  trees.     The  other  area  of 
concern  is  in  front  of  the  Yerba  Buena  Gardens  at  Grant  Avenue  and 
Market  Street.     Olympia  &  York,   the  developer,   has  submitted  its 
concerns  by  letter.     Mr.  Averbuch  said  that  he  supports  their 
position  and  recommendations. 

Mr.   John  Hynes,  representing  the  San  Francisco  Taxicab  Drivers 
Alliance,  said  that  the  Alliance's  main  concern  is  for  the  City  to 
consider  taxicabs  as  a  vital  mode  of  transportation.     He  favored 
restricting  Market  Street  to  buses,   taxicabs,   commercial  vehicles 
and  emergency  vehicles,  or  limiting  it  to  high  occupancy  vehicles, 
and  banning  single  occupancy  vehicles. 

Mr.   Bruce  Marshall,   representing   the  Muni  Coalition,  suggested 
converting  Market  Street  to  a  transit  mall  similar  to  what  exists  in 
Portland,  Oregon.     He  urged  the  Commission  to  support  the  proposed 
plan. 

Mr.  Norman  Rolfe,   representing  San  Francisco  Tomorrow,  supported  the 
proposed  stop  relocation  plan.     He  also  supported  the  concept  of 
making  Market  Street  an  auto  free  street. 

Mr.   Amos  Roos  suggested  better  signage  for   the  automobile  driver. 
The  public  hearing  was  closed. 

Mr.   Evans  said  that  the  Department  of  Public  Works  has  three 
concerns:     1)   the  problems  created  by  mid-block  crossings; 
2)  blocking  of  the  street  by  locating  curb  stops  and  island  stops 
opposite  each  other;  and  3)   placing  crosswalks  within  a  short 
distance  of  one  another.     He  supported  the  trial  period  so  that 
these  concerns  can  be  worked  out.     He  said  that  he  is  prepared  to 
recommend  to  the  Director  of  Public  Works  that  we  proceed  with  the 
test  period. 


85-045 


On  motion  of  Commissioner  Sanger,  seconded  by  Commissioner  Lenvin, 
Resolution  No.   85-0116  was  unanimously  adopted. 

******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      5:20  P.M. 


85-046 


PUBLIC   UTILITIES  COMMISSION 
CITY   AND   COUNTY  OF   SAN  FRANCISCO 


Resolution  No.      85-0090-MR  3-12-85 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer         Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 

David  Estrada  81T5398-1         4-9  4-30-82         A  $12,000.00 

$8,000.00 


Morenita  B.   Zainora         80B1578-1       38-1  1-28-81         A  50,  000.  00 

$950,000.00 

Judgments 
None 


$62,000.00 


Total  Settlements:  (2) 


Index  560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  March  12,  1985. 

Romaine  A.   Boldridge,  Secretary 

3-12-85 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCISCO 


RESOLUTION  No   — 


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.   77-0184,  adopted 
April  12,   1977,   payment  of  claims  in  the  amount  of 
$106,464.15,  made  by  the  Municipal  Railway,  month  of 
February,   1985,  per  Revolving  Fund  Direct  Payment 
Noso:     CL0098,   CL0100,   CL0107,   CL0108  and  CLOllOo 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of       ,    MARCH     1  2  1985/ 


-K^rdbil  [6a 


Secretary,  Public  Utilities  Commissio: 


nmissioy 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


85-C092 


RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements,  Month  of  February,  1985,  total  amount  billed: 
$3,116.73,  total  compromise  settlements:     $1,068.62  and 
approves  collections  Month  of  February,  1985,  amount  of 
$2,798.57,  for  payment  of  miscellaneous  debtors,  per 
lists  dated  March  4th,  1985. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MARCH  1  2  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


P>93 


RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and  Chief 
Engineer  of  the  Water  Department  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  draw 
warrant  in  favor  of  Josephine  Campagna  and  George  J,  Engler, 
Esquire  in  the  amount  of  $853000o00  in  settlement  of  litigated 
claim  against  the  San  Francisco  Water  Department,  arising  from 
personal  injuries  sustained  in  a  fall  at  335  Gates  Street  on 
October  23,  1983o 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  on  recommendation  of  the  General 


Manager  of  the  Public  Utilities  Commission,  the  Acting 
General  Manager  and  Chief  Engineer,  San  Francisco  Water 
department,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  draw  warrant 
in  favor  of  ANTONINA  PUSHKAROWand  HARVEY  GOLDFINE,  ESQ., 
in  the  amount  of  $9,000.00  in  settlement  of  claim  against 
the  San  Francisco  Water  Department,  arising  from  personal 
injuries  sustained  in  a  pedestrian  accident  with  a  Water 
Department  vehicle  on  September  30,  19b2  at  De  Haro  and 
Southern  Heights,  San  Francisco,  California. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


'  MARCH    12  198! 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


WHEREAS,  The  Department  of  Public  Works,   in  accordance  with 
the  Administrative  Code,  has  submitted  to  this  Commission  a  plan  for 
installing  five  high  pressure  sodium  vapor  streetlights  on  Florida 
Street,  between  16th  and  Alameda  Streets;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing 
said  plan,  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department 
of  Public  Works'  proposal  for  lighting  Florida  Street,  between  16th 
and  Alameda  Streets,  as  depicted  on  its  drawing  No.   47,924,  with  the 
provision  that  construction  methods,  component  selection  and  other 
details  meet  with  the  approval  of  the  Bureau  of  Light,  Heat  and  Power. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  .     MARCH       1  2  1985/, 


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO  . 


^•-0096 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically 
exempt  as  a  Class  1(b)  project  under  the  State  Guidelines  Implementing 
the  California  Environmental  Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1916  -  8-Inch  Ductile 

Iron  Main  Installation  in  Clipper  Street  between 

Castro  and  Dolores  Streets. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MARCH     1  2  19] 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  IAN  FRANCISCO 

or- 

RESOLUTION  No  __L  " 


WHEREAS,  a  concrete  workers'  strike  halted  completion  of  street  work 
on  the  Cable  Car  Project;  and 

WHEREAS,  in  order  to  maintain  the  scheduled  opening  day,  June  21, 
1984,  emergency  measures  had  to  be  taken  to  ensure  the  public  safety  of  the 
passengers  while  boarding  and  alighting  cable  cars  in  areas  with  uncompleted 
street  work;  and 

WHEREAS,  these  measures  included  paying  extra  costs  to  obtain  some 
concrete  from  out  of  area,  overtime  for  crews  so  that  maximum  pouring  could  be 
done,  and  installing  temporary,  crushed-aggregate  base  in  areas  for  which 
concrete  could  not  be  obtained;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $74,500.00  for  the  work  as  set  forth  in  Contract 
Modification  No.    136  to  Municipal   Railway  Contract  MR 

684,  Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       1  2  198£    ^ 

Secretary,  Public  Utilities  Commission 


lu<r> 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 

or- 

RESOLUTION  No  


WHEREAS,  these  modifications  represent  several  changes  to  the  MR  684 
contract;  and 

WHEREAS,  these  changes  include  single  pulley  pits  at  30  feet  instead 
of  double  pits  at  60  feet;  a  change  to  the  contract  limit  of  MR  684;  revisions 
to  the  cable  car  inspection  pit;  revisions  to  the  radiant  heating  system  in  the 
barn;  and  additional  traffic-signal  conduit  and  wiring;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  in  the 
amount  of  $47,429.00  for  the  additional  work  as  set  forth  in  Contract 
Modification   Nos.  137  thru  141  to   Municipal    Railway   Contract   MR  684, 

Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       1  2 


Secretary,  Public  Utilities  CommissiUrV 


PUBLIC  UTILITIES  COMM 

CITY  AND  COUNTY  OF  SAN  FRANC 


RESOLUTION  No  ,  


WHEREAS,  this  modification  represents  eight  changes  to  the  MR  831 
contract;  and 

WHEREAS,  these  changes  include  the  following  along  the  Washington 
and  Mason  Street  line;  1)  Utility  stubups  and  street  repair  at  the  Taylor/Bay 
terminus  for  the  proposed  operator  rest  rooms;  2)  Additional  grinding  to  the 
slot  angle  welded  joints  to  provide  a  smooth  ride  and  avoid  interference  with 
the  shank  of  a  cable  car;  3)  Addition  of  cover  plate  in  pull  curves  to  avoid 
debris  accumulation;  4)  Addition  of  hatch  frame  support  anples  not  identified 
in  drawings;  5)  Shimming  of  yoke  plate  between  pull  curve  brackets  to  obtain 
proper  orientation;  6)  Attachment  of  the  support  bar  at  end  cells,  where  no 
yoke  plate  was  present  to  be  welded  to;  7)  Provision  of  standby  time 
compensation  due  to  live  wires  and  no  timely  response  by  Department  of 
Electricity  representatives;  8)  Additional  welding  at  rail  joints  due  to 
varying  length  of  identified  rails;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $73,723  for  additional  work  as  set  forth  in 
Contract  Modification  Nos-    55  thru  62  to  Municipal   Railway  Contract 

MR  831,  Rehabilitation  of  Cable  Car  Trackway,  Washington  and  Mason  Streets. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       1  2 


Secretary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0100 

RESOLUTION  No  


contract;  and^'    theSG    modif ication    represent    a    change    to    the    MR  832 

WHEREAS,    the   change   includes   the   final    adjustment  of   seven  force 
account  contract  modifications;  now  therefore  be  it 

RESOLVED,    that   this    Commission    approve    a    Credit   Modification  tn 

r^TVetfMnH-^ln  the  dm°Unt  0f  $34'222  for  the  final  Pr^e;  as  set  forth  in 
fi?     r^k0?-!1^'10^-^4  t0  Municipal  R  ilway  Contract  MR 

832,  Rehabilitation  of  Cable  Car  Trackway,  California  Street  West       °ntract  NK 


Charge  ($33,787.00)  to  Account  No.  902241 
Charge  ($      435.00)  to  Account  No.  902244 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  MARCH     1  2  1995  s\  „ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESoLuT1oN  ~  85-01.01 


WHEREAS,    these    modification    represents    a    chanqe    to    the    MR  833 
contract;  and 

WHEREAS,    this   includes   the  final   adjustment  of  four  force-account 
contract  modifications;  now  therefore  be  it 

RESOLVED,    that    this    Commission    approve   a    Credit    Modification  to 
receive  funds  in  the  amount  of  $36,182.00  for  the  final  price  as  set  forth  to 

mp^^^d^J-V^V0"  H0,'r2L    ,  t0  Municipal  Railway  Contract 

MR  833,  Rehabilitation  of  Cable  Car  Trackway,  California  Street  East. 

Funds  allocated  to  Account  No.  902341 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       1  2  1985  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


WHEREAS,   The  Public  Utilities  Commission,   by  Resolution 
No.   84-0040  adopted  January  24,   1984,  whereby  the  San  Francisco 
Community  College  District  would  provide  the  training  component 
of  a  management  development  program  for  PUC  transit  operators 
for  a  term  to  expire  September  30,    1984,  and 

WHEREAS,   Commission  has  requested  the  San  Francisco 
Community  College  District  to  extend  the  term  of  said  Agreement 
to  January  29,   1985,   in  order  to  complete  the  last  cycle  of 
instruction,  and 

WHEREAS,   the  Governing  Board  of  the  San  Francisco  Community 
College  District  at  its  meeting  of  August  2,   1984  adopted 
Resolution  No.   840821-B26  authorizing  an  amendment  to  the 
Agreement  to  extend  the  term  of  said  Agreement  to  January 
29,    1985.      NOW,   THEREFOR,   BE  IT 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  extend  this  agreement 
with  the  San  Francisco  Community  College  District  to  January 
29,    1985,   AND  BE  IT  FURTHER 

RESOLVED,   That  all  other  terms  and  conditions  of  said 
agreement  are  to  remain  in  full   force  and  effect. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       1  2  $85 


12^85  ^ 


Secretary,  Public  Utilities  Commissidh 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 


RESOLUTION  No 


Sr  '"03 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1904,  Maintenance  and  Improvements  to 
Building  -  Painting  425  Mason  Street  as  satisfactorily  completed;  approves 
Credit  Contract  Modification  No.  1  in  the  amount  of  $575.43;  and 
authorizes  final  payment  in  the  amount  of  $1,655.23  to  the  Contractor, 
Bill  Wright  Painting  &  Decorating,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       1  2^985  ^ 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Mo      ^  ^      ^  [ 

WHEREAS,  Harold  H     Geissenheimer  began  working  for  the  San  Francisco  Municipal 
Railway  in  November  1982  as  General  Manager;   <md  P 

Ranwa!'  hpfth"  °T  tW°  yearS.°f  defeated  service  to  the  San  Francisco  Municipal 
Railway,  he  has  chosen  to  resign;  and 

™S!  "iS  *;esiff  iol>  effective  March  1985,  represents  a  sudden  loss  to  the 
City  and  County  of  San  Francisco;  and 

WHEREAS,  Several  examples  of  his  innumerable  accomplishments  are  as  follows: 

1.  Completed  the  rehabilitation  of  the  Cable  Car  System; 

2.  Placed  in  service  as  part  of  a  long-range  Equipment  Procurement  Plan 
the  tirst  of  a  new  fleet  of  vehicles; 

3-  r^^gr t£S?* for  the  maintenance  of  articulated  buses 

4'  starts6!,1'6  a=qulsltion  as  Pa"  °f  >  long-range  Facility  Plan  and 
16tn  Strfetsf        3  Permanent  ""Penance  facility  at  Harrison  and 

5'  rtedH^!£Ttl0n8  A"ident  Peer  Gro"P  teview  into  the  Examination  of 
the  Hiring  Process,  Training  Program,  Incentive/Motivational  Program, 
Division  Manager  Role,  and  Discipline  Process; 

6.     Muni  received  a  special  recognition  award  from  the  American  Public 
iransit  Association  for  reduction  of  Accidents; 

?'     foraorovn-d1nedfHth\MUni  t0  aCC6Pt  tHe  resP°«"b"ity  and  accountability 
no0„,PthIredfonr8e:hDebitC  ""^  "  ^  Cltl"M  °f  S™ 

Th3f  ^tS  Commissl0"  recognizes  Harold  H.  Geissenheimer,  upon  his 
resignation    for  his  professional  achievements  and  commends  him  for  his  dedicated 
public  service  to  the  San  Francisco  Municipal  Railway  and  the  City  and  Countv  of 

sSucceFLaninShis  fu^ueavors"  — '  ^-^2  -st 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       1  2  1985   

—  v  \   ___  y^' 

Secretary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO  


WHEREAS,  Timely  development  of  the  General  Plan  for  Hetch 
Hetchy  and  the  Water  Department  requires  specialized  professional 
services  to  review  and  assess  past  work  in  this  area;  and 

WHEREAS,   Implementation  of  the  rate  settlement  between  the 
City  and  County  of  San  Francisco  and  the  Suburban  purchasers  and 
development  of  a  system-wide  conservation  plan  requires  specialized 
professional  services  to  assist  in  designing  an  automated  water 
records  system;  and 

WHEREAS,  The  General  Manager  of  Hetch  Hetchy  Water  and 
Power,   the  General  Manager  and  Chief  Engineer  of  the  San  Francisco 
Water  Department  and  the  Deputy  General  Manager  and  Chief  Engineer, 
Public  Utilities  Commission  agree  that  Mr.  Rudolph  Metzner  is 
uniquely  qualified  to  provide  the  required  services;  and 

WHEREAS,  These  professional  services  can  be  most 
effectively  and  efficiently  provided  by  Mr.  Rudolph  Metzner  due  to 
his  knowledge  of  and  experience  with  the  Water  Department  and  Hetch 
Hetchy  systems  and  his  broad  expertise  on  water  supply  systems  in 
general;  and 

WHEREAS,  Funds  are  available  from  professional  services 
monies  budgeted  for  implementation  of  the  rate  settlement  and  for 
water  conservation;  now,   therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  Acting  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  to  negotiate  and  execute  an  agreement 
between  the  City  and  County  of  San  Francisco  and  Rudolph  Metzner, 
doing  business  as  the  Water  and  Energy  Management  Company,  for 
certain  specialized  work  related  to  the  Water  Department  and  Hetch 
Hetchy  water  supply  systems  with  the  term  of  the  contract  to  be  to 
June  30,   1986  and  the  amount  not  to  exceed  $50,000. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  ,     MARCH       1  2  ffiS 


■    J       /    t  I    ■  I 
Secretary,  Public  utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


WHEREAS,  The  Public  Utilities  Commission  at  its  meeting  of 
January  22,   1985  approved  Resolution  No.  85-0029  authorizing  the 
General  Manager  to  request  the  Director  of  Property  to  appraise  142 
acres  of  land  at  the  south  end  of  Calaveras  Reservoir  and  identified 
as  Santa  Clara  County  Assessor's  Parcel   Number  42-3-5  and  to 
commence  negotiations  for  acquisition  of  said  property;  and 

WHEREAS,  The  Director  of  Property  has  determined  that  the 
subject  142  acres  has  a  fair  market  value  of  $700,000.00  and  the 
property  owner  has  accepted  the  City's  offer,  subject  to  approval  by 
the  Public  Utilities  Commission  and  the  Board  of  Supervisors;  and 

WHEREAS,  The  Director  of  Property  estimates  an  additional 
$5,000.00  is  needed  for  escrow  and  title  fees,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  accepts  the  offer  on 
file  with  the  Director  of  Property  to  acquire  142  acres  of  land  from 
Manuel  F.  and  Virginia  E.  Cunha  for  the  sum  of  $700,000.00,  plus  all 
normal  closing  costs  not  to  exceed  an  additional  $5,000.00;   and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  Water  Department 
supplemental  appropriation  in  the  amount  of  $705,000.00  Funding 
will  be  from  the  Water  Department's  Unreserved  Fund  Balance. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH      1  2  19%) 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO  . 


WHEREAS,    the  Municipal   Railway   is  undertaking 
a  program   to   develop   procurement   specifications  for 
articulated  trolleybuses. 

WHEREAS,    the   Equipment  Maintenance  Division, 
Engineering   Section  does   not   have   the   staff  required 
to   effectively   support   this   effort;  and 

WHEREAS,    funding   to  hire   one   or  more  consultants 
to   support   this   effort    is   available   from  the   CIP  Trolley 
Coach   Purchase   Plan,    funded  by  UMTA  Section   9,    1983   -  84 
grant    (CA-03-X037) . 

WHEREAS,    the   total   cost   of   all   contracts  entered  into 
as   a   result   of   this   RFP  will   be  no  more   than   $290,000;  now 
therefore,    be  it 

RESOLVED,    that   this   Commission   authorizes   the  Deputy 
General  Manager   of   Equipment   Maintenance   to   circulate  an 
RFP   to   identify   firms   to   provide   transit   equipment  engineering 
consulting  services. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

MARCH    1  2  198b, 

Secretary,  Public  Utilities  CommissiSrT 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No        ^    ~*     ^  ^ 


WHEREAS,  this  Commission  by  its  Resolution  No,  85-0046  authorized 
the  San  Francisco  Municipal  Railway  to  prepare  and  circulate  requests 
for  proposals  for  the  professional  services  of  a  private  consulting 
firm  to  perform  data  collection  and  analysis  on  MUNI  lines;  and 

WHEREAS,  proposals  for  said  services  have  been  received  and  reviewed 
by  the  Selection  Committee  of  the  Demand,  Ridership  and  Schedule  Adherence 
(DRS)  Task  Force;  and 

WHEREAS,  after  thorough  evaluation  of  all  proposals  submitted  and 
oral  interviews  with  the  two  responding  firms,  the  recommendation  is  made 
that  an  agreement  be  entered  into  with  the  firm  of  Xodex  Enterprises,  Ltd 
to  provide  the  services  required  for  completing  this  project,  and 

WHEREAS,  funding  for  this  contract,  not  to  exceed  $200,000  has  been 
budgeted  and  is  currently  available;  now  therefore  be  it 

RESOLVED,  that  this  Commission  hereby  authorizes  the  General  Manager 
of  PUC  to  execute  an  agreement  with  Xodex  Enterprises,  Ltd  in  an  amount 
not  to  exceed  $200,000  to  provide  the  collection  and  analysis  of  ridership 
and  schedule  adherence  data;  and  be  it  further 

RESOLVED,  that  this  Commission  authorizes  the  San  Francisco  Municipal 
Railway  to  monitor  this  contract  to  insure  full  implementation. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '     MARCH       1  2  19$5   ^ 


Secretary,  Public  Utilities  Commissii 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


WHEREAS,   The  Municipal  Railway  requires  the  repair  of  (5) 
five  Torsionally  Failed  Transmissions;  and 

WHEREAS ,   The  City  Attorney  has  determined  the  cost  for  these 
repairs     is    not  covered  under  the  provisions  of  warranty 
and  1 ' 

WHEREAS,  Williams  and  Lane,   a  Detriot  Diesel  Allision  Dealer 
has  performed  these  required  repair  services;  and 

WHEREAS,   Sufficient  resources  exist  in  the  funds  transferred 
to  the  City  by  SFMRIC  for  the  purpose  of  rehabilitation  diesel 
motor  coaches  to  pay  for  these  related  repair  services- 
therefore,   be  it. 

RESOLVED,  That  the  PUBLIC  UTILITIES  COMMISSION,  hereby  authorizes 
the  Municipal  Railway  to  modifies  an  agreement  with  Williams 
and  Lane  to  provide  for  the  repair  of    (5)    five  Torsionally 

the1mod^nSm^SSi°nS-  0ri&inal    contract   was    for    $  72  ,  7  34- 

the   modification   is   not   to   exceed   $17  tv,  9/z'/j^' 

vised   contract   is   not   to   exceed   $9o!oOO  ^ '    ^  t0'al 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       1  2  1985  ^ 


JLtstJL 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No       ^  ~* 

WHEREAS,  The  negotiation  of  outstanding  contract  change  orders 
on  the  cable  car  project  is  nearing  completion  and  the  estimate  of  funds 
needed  to  complete  the  processing  has  increased;  and 

WHEREAS,  The  Public  Utilities  Commission  is  recommending  an 
amendment  to  the  construction  management  contract  with  O'Brien  Kreitzberg 
£  Associates  to  compensate  for  additional  services  provided  through  the 
extended  project  closeout;  and 

WHEREAS,  This  completion  of  change  orders  and  amendment  to  the 
construction  management  contract  require  approximately  $300,000  more  than 
currently  available  revenues;  and 

WHEREAS,  Approximately  $10,000,000  in  claims  against  the  City 
by  the  construction  contractors  have  been  filed  or  could  be  filed  if  out 
of  court  settlements  are  not  reached;  and 

WHEREAS,  The  City  Attorney  recommends  that  prompt  negotiation 
and  resolution  of  these  disputed  items  would  reduce  the  City's  ultimate 
liability  and  is  in  the  City's  interest;  and 

WHEREAS,  The  City  Attorney  and  construction  managers  estimate 
that  the  $10,000,000  of  potential  claims  could  be  settled  for  approximately 
$2,000,000  through  negotiation;  and 

WHEREAS,  Several  modifications  to  the  system  are  required  to 
reduce  the  noise  and  improve  the  reliability  and  efficiency  of  the 
depression  beams  and  ventilation  system  at  the  barn;  and 

WHEREAS,  A  portion  of  the  contract  change  orders,  claims 
settlements,  and  system  modifications,  are  the  result  of  design  errors 
and  omissions  by  the  consultant  engineering  firm;  and 

WHEREAS,  The  Public  Utilities  Commission  intends  to  pursue 
recovery  of  these  extra  costs  from  the  engineering  firm;  now  therefore 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the 
San  Erancisco  Municipal  Railway  Improvement  Corporation  (SFMRIC)  to  provide 
$3,000,000  to  the  Cable  Car  Reconstruction  Program:     $300,000  for  the 
completion  of  contract  change  orders  and  an  amendment  to  the  construction 
management  contract  for  additional  services  through  project  completion; 
$2,700,000  for  the  payment  of  claims  or  potential  claim  settlements  with 
the  construction  contractors  and  for  system  modifications  to  correct 
design  errors;  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  funds 
recovered  by  the  City  from  the  engineering  or  construction  contractors 
as  a  result  of  Public  Utilities  Commission  initiated  claims  will  be 
returned    to  the  San  Francisco  Municipal  Railway  Improvement  Corporation 
m  an  amount  not  to  exceed  the  SFMRIC  monies  provided  herein. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARP.H       I  ^IQffi 


1 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  Under  its  agreement  with  the  City,  the  firm  of 
O'Brien-Kreitzberg  and  Associates,  Inc.  (OKA)  has  been  providing 
construction  management  services  for  the  Cable  Car  System 
Rehabilitation  Program;  and 

WHEREAS,  When  Amendment  No.  3  to  this  agreement  was  negotiated  in  the 
fall  of  1983,  both  OKA  and  the  City  anticipated  that  the  project  would 
be  completed  by  August  31,  1984;  and 

WHEREAS,  Following  approval  of  Amendment  No.  3,  contract  change  orders 
continued  to  be  generated  in  unprecedented  and  unexpected  numbers;  and 

WHEREAS,  OKA  had  to  increase  its  staffing  commitment  beyond  the  level 
contemplated  under  Amendment  No.  3  in  order  to  negotiate  and  process 
this  unanticipated  volume  of  contract  change  orders;  and 

WHEREAS,  After  the  Municipal  Railway  began  operating  the  system,  first 
for  training  and  then  for  revenue  service,  contractor  access  to  many 
aspects  of  the  system  was  restricted  to  non-operating  hours,  thus 
slowing  the  pace  of  the  remaining  construction  and  remedial  work;  and 

WHEREAS,  These  circumstances  have  delayed  final  completion  of  the 
project  far  beyond  the  completion  date  of  August  31,  1984,  anticipated 
under  Amendment  No.  3;  and 

WHEREAS,  OKA  has  continued  to  provide  construction  management  and 
support  services  needed  to  bring  the  project  to  closure;  and 

WHEREAS,  These  services  will  continue  to  be  needed  until  the  project  is 
completed;  and 

WHEREAS,  Since  Amendment  No.  3  was  negotiated,  the  City  has  requested 
OKA  to  provide  other  previously  unanticipated  services  including 
independent  metallurgical  analyses,  slot  brake  development,  and 
scheduling  services  for  the  Cable  Car  Vehicle  Rehabilitation  Project; 
now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  approves 
Amendment  No.  4  to  the  Agreement  between  the  City  and  OKA  to  cover  the 
cost  of  these  additional  services  in  an  amount  not  to  exceed  $428,000, 
resulting  in  total  compensation  under  this  Agreement  not  to  exceed 
$5,101,330;  and 

RESOLVED,  That  the  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer,  PUC,  to  execute  said  amendment  to  the 
Agreement  with  the  aforementioned  firm,  and  be  it  further 

RESOLVED,  That  the  foregoing  approval  and  authorization  are  contingent 
upon  funding  being  made  available  for  this  Amendment  by  the  San 
Francisco  Municipal  Railway  Improvement  Corporation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Com 


at  its  meeting  of  MARCH       1  2  1985 


Secretary,  Public  Utilities  Commis 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  Public  Utilities  Commission,  by  Resolution  No. 
84-0221,  authorized  the  emergency  construction  of  underground  transit 
power  ducts  on  Third  and  Fourth  Streets  as  part  of  the  project  for  the 
reconstruction  of  the  Market  Street  trolley  overhead  system;  and 

WHEREAS,  The  Board  of  Supervisors,  by  Resolution  No.  461-84, 
approved  the  funding  of  the  emergency  work  in  the  estimated  amount  of 
$128,000;  and 

WHEREAS,  During  the  construction,  a  concrete  strike  forced  the 
substitution  of  more  expensive  duct  materials  and  required  additional 
labor  costs  in  order  to  complete  the  work  on  time;  and 

WHEREAS,  These  unexpected  occurrences  increased  the  cost  of  the 
emergency  work  to  $160,305.64;  now,  therefore,  be  it 

RESOLVED,  That  in  accordance  with  Section  6.30  of  the 
Administrative  Code,  the  Board  of  Supervisors  is  hereby  requested  to 
approve  the  additional  funding  in  the  amount  of  $32,305.64  from  the 
existing  project  budget  in  Appropriation  31-720-601732-1269-200-02; 
and,  be  it  further 

RESOLVED,  That  this  Commission  approves  Debit  Modification  of 
Contract  No.  1  in  the  amount  of  $41,185.64  and  authorizes  final  payment 
in  the  amount  of  $48,154.34  to  the  Contractor,  Abbett  Electric 
Corporation,  subject  to  the  Board  of  Supervisors  approval  of  the 
additional  funding. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       1  *^  1$}5 

 ■       ■  ; 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


or- 

RESOLUTION  No   


WHEREAS,  The  Public  Utilities  Commission,  at  its  meeting  on 
September  25,  1984,  authorized  the  expenditure  of  up  to  $80,000  for  study 
of  noise  and  structural  problems  associated  with  the  new  Cable  Car 
system;  and 

WHEREAS,  Negotiations  with  the  firms  selected  to  undertake  these 
studies  have  resulted  in  a  revised  estimate  for  this  work  in  the  amount 
of  $125,000;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
increase  its  expenditure  authorization  for  this  work  from  $80,000  to 
$125,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       \  2  19.85 

*  1  ir    I  ■ — 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUT,0N  ^       8"  ^14 


WHEREAS ,   The  Public  Utilities  Commission  desires  to  expand 
and  enhance  its  Employee  Training  Program;  and 

WHEREAS,   the  Governing  Board  of  the  San  Francisco  Community 
College  District  at  its  meeting  of  November  28,    1984  adopted 
Resolution  No.   841128B20  authorizing  contract  with  City  to 
render  such  instructional   services  and  receive  payment  therefore. 

WHEREAS,  The  Public  Utilities  Commission  Training  Unit 
has  funds  for  said  program,  NOW,   THEREFORE,   BE  IT 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  a  Personal 
Services  Agreement  with  the  San  Francisco  Community  College 
District  to  provide  instructional  services  through  its  Community 
Centers,   for  the  upward  development  of  Commission  employees, 
at  a  cost  not  to  exceed  $40,000.00  and  in  accordance  with 
the  other  terms  and  conditions  set  forth  in  said  agreement, 
a  copy  of  which  is  on  file  with  the  Commission's  Training 
Unit. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH      1  2  « 


Secretary,  Public  Utilities  Commissio 


ission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


ft*-       1  *  *  t - 
RESOLUTION  No   


WHEREAS ,  The  SF-Municipal  Railway  is  in  need  of  a  new 
computerized  Vehicle  Maintenance  System  that  will  interface 
with  the  Materials  Management  System  and  the  Financial 
Management  System  and  to  meet  the  varied  functional 
requirements  of  providing  24  hour  a  day  repair  and  maintenance 
service  for  designated  Muni  vehicles;  and 

WHEREAS,  the  SF-MUNI  Railway  has  received  a  Urban 
Mass  Transit  Grant  in  the  amount  of  $1,100,000  to  implement  a 
new  computerized  Vehicle  Maintenance  System;  and 

WHEREAS,  The  Commission's  Bureau  of  Management 
Information  Systems  has  been  asked  to  develop  and  implement  a 
new  Vehicle  Maintenance  System  for  the  SF^iUNI  Railway;  and 

WHEREAS,  The  Commission's  Bureau  of  Management 
Information  Systems  has  agreed  to  implement  a  new  Vehicle 
Maintenance  System  for  the  SF-MUNI  Railway;  and 

WHEREAS,  The  Commission's  Bureau  of  Management 
Information  Systems  requires  expert  technical  Consulting 
Services  to  design  said  System;  and 

WHEREAS,  the  Bureau  of  Management  Information 
Services  intends  to  implement  all  new  on-line  systems  using  the 
Cullenet,  Inc.,  IDMS  Database  technology;  and 

WHEREAS,  Goldf arb-Wasson  Associates,   Inc.,  has  proven 
ability  and  technical  expertise  in  on-line,  real-time  analysis 
and  programming  using  the  IDMS  technology;  Therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  PUC 
General  Manager  to  enter  into  a  contract  with  Goldf arb-Wasson 
Associates,   Inc.,   for  technical  consulting  for  a  period  not  to 
exceed  16  months;  and  be  it  further 

RESOLVED,  that  this  contract  will  not  exceed 
$96,000.  Funding  to  be  provided  through  an  Urban  Mass 
Transportation  Administration,  Section  9  Grant  for  1984-85. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       1  2  1985,  

Secretary,  Public  Utilities  Commissiortf 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


^16 


WHEREAS,  The  Board  of  Supervisors  unanimously  adopted 
Resolution  160-83  amending  City  policy  with  respect  to  Market 
Street  transit,  calling  for  the  operation  of  four  lanes  of  Muni 
service,   retention  of  passenger  boarding  islands  and  preserva- 
tion of  a  historic  streetcar  service;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission 
established  the  "Market  Street  Planning  Project"  to  develop 
necessary  amendments  to  the  Market  Street  design  plan  and  to 
coordinate  all  related  planning  activities  pursuant  to  Board 
Resolution  160-83;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission 
commenced  construction  on  the  "Market  Street  Guideway  Project  " 
in  1984  to  accommodate  expanded  Muni  operations  as  mandated  by 
the  Board,  with  staged  completion  anticipated  during  1985;  and 

WHEREAS,  Relocation  of  selected  Muni  curb  stops  and  board- 
ing islands  is  necessary  for  the  safe  and  effective  operation 
of  four  lanes  of  Muni  service  between  Eighth  and  Fremont 
Streets;  and 

WHEREAS,   PUC/Muni  staffs  proposal  for  a  Muni  Curb  and 
Island  Stop  Relocation  Plan  for  Market  Street  represent s~a~ 
consensus  of  community  and  City  departmental  input  on  stop 
relocation;  and 

WHEREAS,   PUC/Muni  staff's  route  proposal  for  four-lane 
Muni  operations  on  Market  Street  is  intended  to  simplify  and 
speed  patron  use  of  transit;  and 

WHEREAS,  Joint  PUC/Depar tment  of  Public  Works  action  is 
needed  to  proceed  at  this  time;  and 

WHEREAS,  Relocation  of  Muni  stops  and  other  necessary 
street  area  revisions  will  be  carried  out  under  a  cooperative 
agreement  between  PUC/Muni  and  the  Department  of  Public  Works- 
now,  therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commis- 
sion,  m  concert  with  the  Director  of  the  Department  of  Public 
Works,  approves  the  enclosed  Muni  Curb  and  Island  Stop  Reloca- 
tion Plan  for  Market  Street  between  Eighth  and  Fremont  Streets; 
and  be  it 

FURTHER  RESOLVED,   That  this  Commission  authorizes  the 
General  Manager  to  conduct  a  nine-month  trial  of  four-lane  Muni 
service  on  Market  Street  between  Eighth  and  Fremont  commencing 
in  July,   1985;   and  be  it  ^ 

FURTHER  RESOLVED,  That  this  Commission  authorizes  the 
General  Manager  to  develop  an  implementation  plan,   in  concert 
with  the  Director  of  the  Department  of  Public  Works,   to  permit 
the  start-up  of  the  aforementioned  nine-month  trial  in  July, 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissic 
at  its  meeting  of   ■     MARCH       1  2  198§  


Secretary,  Public  U tilities  Commissiqji 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

DIANNE  FEINSTEJN.  Mayor 

RUDOLF  NOTHENBERG.  General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


March  14,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
attorney-client  matters  on  Tuesday,  March  19,  1985,  at  3:30  P.M.,  in 
Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(a)  regarding  the  following  cases: 

(1)  Turlock  and  Modesto  Irrigation  Districts  vs.  City  and 
County  of  San  Francisco,  USDC  Civ.  No.  S-77-163  PCW. 

(2)  In  the  Matter  of  the  Arbitration  between  City  and  County 
of  San  Francisco,  Petitioner  and  Turlock  and  Modesto 
Irrigation  Districts,  Respondents,  Superior  Court  No. 
754-209. 

(3)  Swinerton  &  walberg  v.  SFMRIC,  CCSF  v.  IECO,  No.  739-121. 

(4)  CCSF  v.  Loretto  Winery,  et  al. ,  No.  575-123-3. 


ROMAINE  A.  B0LDR1DGE 
Secretary 


RAB:gj 


Members,  PUC 

R.  Nothenberg 

M.  Dow 

D.  Coffey 

A.  Jensen 

L.  Snaider 

T.  Berliner 


287  CITY  HALL  •  SAN  FRANCISCO.  CALIFORNIA  94102  ■  (415)  558-4986 
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Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(a)  regarding  the  following  cases: 

(1)  Turlock  and  Modesto  Irrigation  Districts  vs.  City  and 
County  of  San  Francisco,  USDC  Civ.  No.  S-77-163  PCW. 

(2)  In  the  Matter  of  the  Arbitration  between  City  and  County 
of  San  Francisco,  Petitioner  and  Turlock  and  Modesto 
Irrigation  Districts,  Respondents,  Superior  Court  No. 
754-209. 

(3)  Swinerton  &  Walberg  v.  SFMRIC,  CCSF  v.  IECO,  No.  739-121. 

(4)  CCSF  v.  Loretto  Winery,  et  al. ,  No.  575-123-3. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


RAB:gj 


cc:     Members,  PUC 

R.  Nothenberg 

M.  Dow 

D.  Coffey 

A.  Jensen 

L.  Snaider 

T.  Berliner 
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PUBLIC  UTILITIESCOMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Ol ANNE  FEINSTEIN,  Mayor 

RUDOLF  NOTHENBERG.  General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


March  25,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
personnel  and  attorney-client  matters  on  Tuesday,  March  26,  1985, 
immediately  following  the  regular  meeting,  in  Room  287,  City  Hall,  San 
Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(a)  regarding  the  followng  cases: 

(1)  CCSF  v.  Loretto  Winery,  et  al.,  No.  575-123-3. 

(2)  Turlock  and  Modesto  Irrigation  Districts  vs.  City  and 
County  of  San  Francisco,  USDC  Civ.  No.  S-77-163  PCW. 

(3)  In  the  Matter  of  the  Arbitration  between  City  and  County 
of  San  Francisco,  Petitioner  and  Turlock  and  Modesto 
Irrigation  Districts,  Respondents,  Superior  Court  No. 
754-209. 


ROMAINE  A.  BOLDRIDGE 


Secretary 


RABrgj 

cc:     Members,  PUC 

R.  Nothenberg 

M.  Dow 

D.  Coffey 

A.  Jensen 

T.  Berliner 

L.  Snaider 

M.  Falco 

R.  Tanaka 
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MONTHLY   REPORT   OF   FEBRUARY   ACTIVITIES  March   25,  1985 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General   Manager,   Public  Utilities  Commission 

FROM:         General   Manager  and  Chief  Engineer 

General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  February  amounted  to  16.6  billion  gallons  or  62%  of 
capacity.     This  is  more  than  the  14.0  billion  gallons  and  46.9%  of 
capacity  in  storage  at  the  end  of  January.     The  two  storms  in 
February  helped  water  storage,  however,  we  are  still  behind  norma 
For  the  Suburban  system  as  a  whole,  storage  amounted  to  48  0  billion 
gallons  and  64.8%  of  capacity  compared  to  44.6  billion  gallons  and 
57.2%  of  capacity  at  the  end  of  last  month. 

Net  Paying  Sales 

Total   net  paying  sales  for  the  month  were  $4.1  million, 
within  3%  of  estimated  sales.     Approximately  42%  corresponds  to 
sales  to  Suburban  customers.     Year  to  date  actual  Suburban  sales 
exceed  estimated  by  just  under  5%.     Actual  City  sales  exceed 
estimated  by  1.2%. 

Rate  Agreement  Administration 

The  informal  monthly  meeting  was  held  with  respr esen t at i ves 
of  the  Bay  Area  Water  Users  Association.     They  continue  to  show 
great  interest   in  future  capital   projects  which  relate  to 
administration  of  the  rate  agreement  and  to  the  delivery  of  water  to 
meet  their  growing  needs. 

General  Business 

Substantial   progress  has  been  made  to  obtain  outside 
services  for  work  on  the  joint  Hetch  Hetchy  and  Water  Department 
resources  plan.     Materials  provided  to  the  PUC  Commissioners 
delineate  the  various  items  in  the  scope  of  work  including 
automation  of  water  records,   projection  of  water  demand  and 
evaluation  of  past  studies. 
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General    Business    (cont.  ) 


Following  the  death  of  Mr.   Harry  Tracy  on  February  14, 
1985,  Mr.   Sankar  Gupta  was  assigned  responsibility  for  all 
activities   in  the  Water  Quality  Division.     Leonard  Swanson,  the 
Associate  Water  Purification  Engineer,  started  work   in  the  Wate 
Quality  Division  this  month.     He  will  be  assuming  day  to  day 
responsibility  for  implementing  several  of  the  Metcalf  and  Eddy 
recommendations.     Overall,  the  implementation  of  those 
recommendations  continues  according  to  schedule. 
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Water  Supply 


1  Hetch  Hetchy  water  import:     An  average  of  204.2  million 
gallons  per  day  (MGD)   for  the  month  of  February. 

2  Sunol   Valley  Filtration  Plant  treated  52.9  MGD. 
San  Andreas  Filtration  Plant  treated  51.9  MGD. 

3.     Consumption  (MGD  average): 

February  1985  -  221.9)  17.8  percent  more 

February  1984  -  188.4) 

February  1985  -  221.9)  0.9  percent  less 

February  1976  -  224.0) 

12  months  preceding 

March   1,   1985     -     262.5)  4.8  percent  more 

March  1,   1984     -  250.4) 

4.     Storage   (million  gallons)   as  of  March  1: 

Increase  %  Full 

1g84  1985  -  Decrease  Capacity 

Alameda  Div.    (Capacity  48,014) 

41,460  31,477  -     9,983  66 

Peninsula  Div.   (Capacity  29,783) 

18,873  16,658  -     2,215  56 

Total    (Maximum  Capacity  77,797) 

60,333  48,135  -  12,198  62 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  5 
locations.     A  total  of  17  Department  signs  were  stolen  or 
destroyed.     The  cost  of  vandalism  repairs  was  $1,000.00.     A  total  of 
84  trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing  along 
Calaveras,  Marsh  and  Weller  Roads.     Padlocks  were  stolen  from  the 
main  gate  at  Ranch  Road  and  a  gate  near  the  Water  Temple.     A  wire 
gate  along  Calaveras  Road  was  badly  damaged.     Repair  of  vandalism 
damage  amounted  to  $900.00.     A  total  of  71  trespassers  were  evicted 
dur i  ng  the  month . 


Net  Paying  Sales 


February  Fiscal  Year 

1985  To  Date 


Actual  $4,075,990  $37,383,499 

Estimated  3,963,789  36,252,995 

Increase/Decrease  112,201  1,130,504 

Increase/Decrease  (%)                                2.83  3.12 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises  pay 
in  February  all   royalties  or  percentage  of  revenue  through  January. 

Santa  Clara  Sand  and  Gravel  $26,181.73 
Sunol  Golf  Course  10,838.62 

Crystal  Springs  Golf  Course  7,920.51 
Mission  Valley  Rock  26,540.00 
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Continuing  Programs 


Veh  i c 1 e   I  nspect  i  ons 

Routine   10,000-mile  inspections  were  conducted  on  10 

vehicles. 
Vehicle  Accidents 

During  the  month  of  February  there  were  7  accidents,   5  of 
which  were  possibly  avoidable. 

Industrial  Accidents 

There  were  3  lost-time  injuries  in  February.     There  is  a 
total  of  9  for  the  calendar  year. 


Service  Renewa 1 s 


Replacement  of  old,  corroded 
or  under s  i  ze  piping 


Meter  Repairs 


February 
1985 


194 

February 
1985 

21 
14 


Fiscal  Year 
1984-85 


2,319 

Fiscal  Year 
1984-85 

680 
116 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Flushing 

Flushing  was  conducted  in  the  Sunset  Reservoir  zone  in  the 
areas  bounded  by  Post  to  the  north,   Palm  Avenue  to  the  west, 
Frederick  to  the  south  and  Scott  to  the  east. 


Mains  (all  sizes),  1 i  neal 
feet 


F  ebr u  ary 
1985 


245,700 


Fiscal  Year 
1984-85 


1  ,  1  85  ,  000 
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HETCH       HETCHY       WATER       AND       P  0  W  E_  R 


MEMORANDUM 

March  19,  1985 

TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

Highlights 

As  of  February  20,  1985,  Theodore  L.  Chung,  the  department's  Senior 
Electrical  Engineer  for  the  last  12  years,  has  assumed  the  responsibilities 
of  Deputy  General  Manager.     He  has  been  an  employee  of  the  department  since 
1957  beginning  as  an  Associate  Electrical  Engineer  and  advancing  to  Senior 
Electrical  Engineer  in  1973.     During  an  8-month  period  in  1963-64,  he  gained 
first  hand  operating  experience  on  the  Hetch  Hetchy  Project  as  Superintendent 
of  Electrical  Operations  and  Maintenance.     In  his  new  position,  he  is 
expected  to  pass  on  to  staff  members  of  the  department  his  considerable 
knowledge  and  experience  in  the  operation  and  maintenance  of  the  Hetch  Hetchy 
Water  and  Power  system  as  well  as  the  marketing  of  Hetch  Hetchy  power. 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Percent 

Storage  in 

Percent 

Capacity  in 

Acre-Feet  on 

of 

Acre-Feet  on 

of 

Reservoir 

Acre-Feet 

Mar.   1,  1985 

Capacity 

Mar.   1,  1984 

Capacity 

Hetch  Hetchy 

360,400 

114,986 

32 

270,140 

75 

Lake  Lloyd 

273,345 

95,126 

35 

166,066 

61 

Lake  Eleanor 

27,100 

2,732 

10 

11,649 

43 

660,845 

212,844 

32 

447,855 

68 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  during  February  was 
increased  from  160  mgd  to  200  mgd  by  the  use  of  San  Joaquin  Pipelines  2  and  3. 

Power  Production 

During  the  month  of  February,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouse  generated  40.010,  42.612  and  78.290  million  kilowatthours ,  respectively, 
for  a  total  of  160.912  million  killowatthours ,  having  a  value  in  excess  of 
$2,450,000. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
2:00  P.M. 
March  26,  1985 

COMMISSIONERS 
Louis  J.  Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M.  Sanger 
Nancy  C.  Lenvin 
Joseph  F.  Barletta 

DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


85-047 


Call   to  Order:     2:10  P.M. 


Present:       President  Louis  Giraudo,  Vice  President  H.  Welton  Flynn, 
Commissioner  John  Sanger,  Commissioner  Joseph  Barletta 

Absent:         Commissioner  Nancy  Lenvin 


The  Minutes  of  the  regular  meeting  of  March  12,   1985  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0117        MR    Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$153,014.05. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0119        WD    Approving  write-offs  in  the  amount  of  $16,928.33 
against  reserve  for  uncollectible  accounts,  San 
Francisco  Water  Department. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0120        WD    Approving  amendment  of  Rules  and  Regulations,  Public 
Utilities  Commission  Revolving  Fund,  Rule  6,  Section 
F,   transferring  $100  from  the  Water  Department's  main 
revolving  fund  to  create  a  $100  petty-cash  fund 
entrusted  to  the  Water  Quality  Division;  and 
requesting  the  Controller's  concurrence  in  the 
amendment . 


VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0121        WD     Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  call  for  Water  Department 
Contract  No.  WD-1748,  Lake  Merced  Pump  Station, 
Standby  Power  Facilities. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Barletta 


85-048 


85-0122 


85-0123 


85-0124 


85-0125 


85-0126 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

WD     Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1909,  Lake  Merced  Pump  Station, 
Installation  of  City  Furnished  Butterfly  Valves. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

MR    Approving  Debit  Modification  No.   2  to  Municipal 

Railway  Contract  No.   MR-698,  Operators'  Restrooms, 
for  additional  work  at  a  cost  of  $29,085.97,  Marshall 
Builders,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

WD     Setting  the  date  of  Tuesday,  April  23,  1985,  at  2:00 
P.M.,   in  Room  282,  City  Hall,  San  Francisco, 
California,   for  a  public  hearing  to  consider 
proposals  for  rate  increases  and  additional  charges 
for  water  service  and  water  supplied  by  the  San 
Francisco  Water  Department. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

GM    Requesting  the  Board  of  Supervisors*   approval  to 
contract  with  a  security  firm  for  the  provision  of 
security  personnel  for  the  period  of  July  1,  1985  to 
June  30,  1986. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Barletta 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

MR    Accepting,  on  behalf  of  the  City  and  County  of  San 
Francisco,  a  gift  of  a  vintage  trolley  car  from  the 
Borough  Council  of  Blackpool,  England. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Barletta 


85-049 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0127         HH     Approving  a  fund  transfer   in   the  amount  of  $49,585.00 
from  PUC  Services  to  the  Controller  to  fund  the  cost 
of  software  development  required  to  complete  the 
interface  of  the  Inventory  Control  System. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0128         FM    Authorizing  the  Assistant  General  Manager,  Finance, 

to  issue  a  Request  for  Qualifications  for  a  financial 
advisor  in  the  issuance  of  Water  Department  revenue 
bonds . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0129         E      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1921,  Repaving  of  Street  and  Sidewalk 
Openings  for  the  San  Francisco  Water  Department  for 
the  Fiscal  Year  Ending  June  30,  1986. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0130        EC     Authorizing  the  Bureau  of  Energy  Conservation, 

through  the  Director  of  Purchasing,  to  negotiate  and 
execute  a  Professional  Services  Agreement  with  Carnot 
Associates,   in  joint  venture  with  Kuhn  and  Kuhn 
Industrial  Energy  Consultants,  for  the  provision  of 
financial,  technical  and  tax  advisory  services  for 
third  party  financing  of  energy  conservation 
projects,  for  an  amount  not  to  exceed  $9,800.00. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Old  Business 

Commissioner  Sanger  requested  a  copy  of  the  appraisal  of  the 
Calaveras  property  which  the  Commission  approved  for  acquisition. 


85-050 


Report  of   the  General  Manager 


Fast  Pass  Sales 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  Fast  Pass  sales  increased  41%,  to  89,980  in  February,  following 
the  price  reduction  and  marketing  campaign.     During  the  same  period, 
cash  fares  were  down  38%.     Nevertheless,  annual  fare  revenue  is 
slightly  ahead  of  projections. 

******** 

Item  No.   9  —  Second  Quarter  Performance  Reports. 
Engineering  and  Construction  Management 

Mr.  Leo  Jed,  Deputy  General  Manager  and  chief  Engineer,  stated  that 
one  of  the  key  elements  in  the  strategy  for  improving  services  to 
the  departments  is  recruiting  new  project  and  division  managers.  He 
said  that  the  Bureau  has  been  successful  in  obtaining  seven  new 
project  managers  and  three  new  division  managers.     Another  area  of 
concern  has  been  that  projects  are  behind  schedule.     Mr.  Jed  said 
that  the  Bureau  is  dealing  with  that  and  has  structured  management 
so  that  it  is  responding  to  revised  schedules.     He  introduced  the 
division  managers,  who  described  the  function  of  their  areas. 

Financial  Management 

Mr.  Anson  Moran,  Assistant  General  Manager,  Finance  said  that  the 
Bureau  worked  on  two  unscheduled  projects  during  the  second 
quarter.     The  first  was  assisting  the  Bureau  of  Personnel  and 
Training  in  position  tracking;  and  the  other  was  assisting  the 
Municipal  Railway,  Facilities  Maintenance,   in  developing  a  project 
or  task  management  program. 

■ 

Management  information  Systems 

Mr.  Johannes  Loffeld,  Manager,  Bureau  of  Management  Information 
Systems,  reported  that  the  Bureau  continued  its  level  of  stability 
in  delivery  of  reports  and  operating  within  an  acceptable  level  of 
"down  time." 

Personnel  and  Training 

Ms.  Andrea  Gourdine,  Manager,   Bureau  of  Personnel  and  Training,  said 
that  the  Bureau  finalized  its  organizational  structure  in  December, 
resulting  in  four  basic  units:     Operations,  Affirmative  Action/EEO, 
Examinations,  and  Training.     In  addition,   the  Deputy  Manager,  Ms. 
Nora  Rios  Reddick,  and  a  Departmental  Personnel  Officer,  Mr.  Keith 
Bunch,  were  hired  during  the  second  quarter.     A  primary  goal  of  the 
Bureau  has  been  to  establish  a  position  control  system.  She 
reported  that  a  position  control  system  has  been  developed  and  is  in 
its  last  stages  of  departmental  review. 

Energy  Conservation 

Mr.  Joseph  Johnson,  Manager,   Bureau  of  Energy  conservation,  reported 
that  personnel  from  the  Department  of  City  Planning  will  be  merged 
into  the  Bureau  by  April  15  ,  1985  .     As  a  result-,  the  Bureau  will 
assume  several  projects  from  the  Department  of  City  Planning  which 
will  be  funded  through  third  party  financing  and  grants. 


85-051 


Claims  and  Contracts 


Ms.   Mathea  Falco,   Manager,   Bureau  of  Claims  and  Contracts,   said  that 
both  the  number  of  incoming  claims  and  the  amount  of  money  spent  to 
settle  claims  are  down  from  previous  years.     One  of  the  major  goals 
of  the  Bureau  has  been  to  reduce  the  backlog  of  cases.     Now,  almost 
all  of  the  information  is  accessible  through  a  computer.     She  said 
that  following  the  automation  of  the  data  base  she  hopes  to  show  a 
dramatic  drop  in  cases  by  the  end  of  the  year. 

Regarding  real  estate,  she  reported  that  the  Bureau  is  working  with 
the  Department  of  Real  Estate  to  get  appraisals  and  to  seek  the 
Commission's  approval  for  disposition  of  property  either  in  long 
term  commercial  leases  or  through  sale. 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


3:50  P.M. 


Romaine  A.  Boldridge 
Secretary 


85-052 


PUBLIC    UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF   SAN  FRANCISCO 


Resolution  No.  85-0117-MR 


3-26-85 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Non-litigated  Settlements 
None 

Litigated  Settlements 


Linda  P.  Cushman 


Sima  Gefter 

Leroy  Gilliam  aka 
Leroy  Gilliam, Jr. 


82S0027-1 
$48,400.00 

81B1753-1 
$25,000.00 

83B0709-1 
$50,000.00 


Noah  Kessler 


Winnie  Y.  Man 


18-3 

3-7 
22-3 

10-1 


7-28-82 


4-  7-82 
(CI. 3-  7-82) 

11-  1-83 


4-28-81 


80B5876-1 
$500,000.00 
(Co-deft.,  Golden  Gate  Transit,   to  pay 
$160,665.20,  also.) 

79B1919-1  1-3  3-31-80 
$1,000,000.00 


A($5,838.00) 
B($2,162.00) 

$  8,000.00 

A  9,500.00 


A($8,500.00) 
B($  500.00) 

9,000.00 

A  28,962.80 


A($14,626.36) 
B($  373.64) 

15,000.00 


Lawrence  H.  Prager 
for  the  wrongful  death 
of  his  sister, 
Alice  J.  Prager 

81S0352-2 
$561,000.00 

14- 

4  + 

5- 

17- 

82 

A 

22, 

000. 

00 

Marian  Ratner 

82B5055-1 
$652,000.00 

5- 

9  + 

7- 

25- 

82 

A 

26, 

125. 

00 

Kwong  Yuk  King  Tang 

81B5437-1 
$100,000. 00 

1- 

7 

1- 

23- 

82 

A 

8, 

000. 

00 

Annette  Tourin 

80B5868-1 
$150,000.00 

7- 

6  + 

6- 

6- 

81 

A 

26, 

000. 

00 

Judgments 

AND  RESOLVED,     That  the  portion  of  Resolution  85-0014-MR 
adopted  1-22-85,  pertaining  to  judgment  of  $9,500.00 
payable  to  Patricia  Mooney,  be  amended  to  increase  total 
to  $9,926.25  to  include  costs  of  $426.25 


426.25 


$153,014.05 


Index  560946 


Total  Settlements: 
Sub-object  1450 


(9) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  March  26,  1985. 

'  / 


■ 


Romaine  A.   Boldridge,  Secretary 


3-26-85 


PUBLIC  UTILITIES  COMMISSION 

CITY      AND      COUNTY      OF      SAN  FRANCISCO 


RESOLUTION  NO.  85-0118 


WHEREAS,   On  June  5,    1978  Swinerton  &  Walberg  Company 
( "Swinerton" )    filed  an  action  entitled  "Swinerton  &  Walberg  Company 
v.   San  Francisco  Municipal  Railway  Improvement  Corporation;   City  and 
County  of  San  Francisco,   et  al."     Superior  Court  No.  739-121, 
against  the  San  Francisco  Municipal  Railway  Improvement  Corporation 
("SFMRIC")   and  the  City  and  County  of  San  Francisco  (hereinafter 
referred  to  together  with  SFMRIC  as  "City")   for  breach  of  contract, 
misrepresentation,   breach  of  warranty,    and  quantum  meruit,  seeking 
damages  in  the  amount  of  $1,890,846.00;  and 

WHEREAS ,   subsequent  thereto,   Swinerton  amended  its  complaint 
raising  the  prayer  to  $3,421,411.00;  and 

WHEREAS,    the  City  filed  a  cross-complaint  against 
International  Engineering  Company  ("IECO")   for  breach  of  contract, 
breach  of  implied  warranty,   misrepresentation,  professional 
negligence,    indemnity  and  declaratory  relief;  and 

WHEREAS,    IECO  filed  a  cross-complaint  against  the  Boeing 
Company  for   indemnity  and  declaratory  relief;  and 

WHEREAS,    the  claim  against  the  City  by  Swinerton  has  been 
settled  and  paid  in  the  amount  of  $860,000.00;  and 

WHEREAS,    following  settlement  of  the  claim  by  Swinerton 
against  the  City,    representatives  of  the  City  and  IECO  met  and 
negotiated  a  settlement  of  the  City's  action  against   IECO  for 
$650,000.00;  and 

WHEREAS,    the  reasonable  and  good  faith  settlement  based  upon 
the  negotiations  between  the  parties   is  as  follows: 


Body  Shop  Hosteling 
Unused  LRV  Enclosure 
Catena  ry 

Repair  Pit  Configuration 
S-Curve  Reconstruction 
Delay  and  Indemnification 
Hosteling  Between  Storage  Yards 
Mi  seel laneous 


$ 


90 , 000 
10 , 000 
25 , 000 
75,000 
200, 000 
40, 000 
180,00 
30 , 000 


TOTAL 


$ 


650,000 


NOW  THEREFORE  BE  IT: 

RESOLVED,    that  the  Public  Utilities  Commission  does  hereby 
accept,   on  behalf  of  the  City  and  County  of  San  Francisco,    the  San 
Francisco  Municipal  Railway  Improvement  Corporation,    and  the  Urban 
Mass  Transit  Administration,    from  the  International  Engineering 
Company,    as  settlement  of  the  above  described  litigation,   the  amount 
of  $650,000;   and  be  it 

FURTHER  RESOLVED,    that  the  City  and  County  of  San  Francisco 
shall  distribute  to  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  and  the  Urban  Mass  Transit  Administration  their  shares 
of  the  settlement  described  above;   and  be  it 

FURTHER  RESOLVED,    that  the  City  Attorney's  Office,  in 
conjunction  with  the  General  Manager,   Public  Utilities  Commission, 
is  directed  and  authorized  to  proceed  with  and  endorse  all  necessary 
documentation,    including  the  settlement  agreement  and  release, 
necessary  to  complete  this  settlement. 


I      hereby     certify     that      the      foregoing      resolution     was      adopted      by  the 


Pub  I  I  c 


Utilities 


Commi  ss  I  on 


Its     meeting  of 


March  19,  1985 


Secretary, 


P  u  b  I  i  c 


Utilities 


Comml  ss  I  on 


S  8  7  2  p 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


RESOLUTION  NO  ^ 


WHEREAS,  Ordinance  No.  200-77  provides  that  the  Water 

and  Sewer  Lien  Committee  shall  have  the  authority  to  write  off 

uncollectible  delinquent  accounts  less  than  Fifty  Dollars 
($50.00);  and 

WHEREAS,  Such  Ordinance  further  requires  notification 

of  such  action  to  the  Public  Utilities  Commission  and  the  Chief 
Administrative  Officer;  and 

WHEREAS,  The  Water  and  Sewer  Lien  Committee  at  it's 
meeting  of  January  3,  1985  authorized  the  write-off  of  999 
closed  water  accounts  totaling  $16,928.33  that  were 
uncollectible;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission 
approves  write-offs  in  the  amount  of  $16,928.33  as  acted  upon 
by  the  Water  and  Sewer  Lien  Committee  per  list  on  file  with  the 
San  Francisco  Water  Department. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 

WHEREAS,   Funds  are  authorized  in  the 
Rules  &  Regulations,   Public  Utilities  Commis- 
sion Revolving  Fund  for  petty  cash  funds 
entrusted  to  the  managers  of  the  various  oper- 
ating divisions  of  the  San  Francisco  Water 
Department;  and 

WHEREAS,  There  are  at  present  $2,900.00 
authorized  in  the  various  petty  cash  funds;  and 

WHEREAS,  The  Water  Quality  Division, 
operating  out  of  Millbrae  and  Sunol,  has  not 
had  a  petty  cash  fund  authorized;  and 

WHEREAS,   It  has  been  determined  that  a 
petty  cash  fund  for  the  Water  Quality  Division 
is  needed;  and 

WHEREAS,  The  amount  requested  can  be 
transferred  from  the  San  Francisco  Water 
Department  main  revolving  fund;     now  therefore 
be  it 

RESOLVED,  That  this  Commission  approves 
and  hereby  requests  the  Controller's  concur- 
rence in  amendment  of  Rules  and  Regulations, 
Public  Utilities  Commission  Revolving  Fund  as 
follows : 

From  To 

Rule  6,  Section  F — General 
Manager,  Bank  of  America, 

#1  Powell  St.,  San  Francisco        86,100  ob,uuu 


Petty  Cash,   Entrusted  to 

Water  Quality  _u"  iUU 


JF:Ah/707 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MARCH     2  6  1985 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 

85-0121 

RESOLUTION  No  


WHEREAS,  Under  Water  Department  Contract  No.  1748,  construction 
of  standby  power  facilities  of  Lake  Merced  Pump  Station  is  to  be  performed 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  before  acting  on  the  subject 
contract,  does  hereby  certify  that  it  has  reviewed  and  considered  the 
information  contained  in  the  Negative  Declaration  issued  by  the  Department 
of  City  Planning  on  September  12,  1983  covering  this  project  (83.20E); 
and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifica- 
tions as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call 
for  Water  Department  Contract  No.   1748,  Lake  Merced  Pump  Station, 
Standby  Power  Facilities. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH      2  6  19^5 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

8^-^122 

RESOLUTION  NO  


WHEREAS,  Under  Water  Department  Contract  No.  1909,  installation  of 
City  furnished  butterfly  valves  and  doing  related  work  at  the  Lake  Merced 
Pump  Station  is  to  be  performed;  and 

WHEREAS,  It  has  been  determined  that  this  project  is  categorically 
exempt  from  the  California  Environmental  Quality  Act  1(b)  and  2(c);  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  for 
Water  Department  Contract  No.  1909,  Lake  Merced  Pump  Station,  Installation 
of  City  Furnished  Butterfly  Valves. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH       2  6  1985 


Secretary,  Public  Util 


f)  f/JJ  J 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0123 


RESOLUTION  No 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-698  for 
Operators'  Restrooms,  the  contractor  has  requested  additional 
compensation  for  relocating  restroom  at  Van  Ness  Avenue  and  North  Point 
Street,  and 

WHEREAS,  As  a  result  of  negotiations  the  amount  of  $28,500.47  has 
been  agreed  upon  in  settlement  of  the  Contractor's  claim;  and 

WHEREAS,  Additional  work  is  necessary  to  revise  locking  hardware 
for  all  five  restrooms,  for  which  the  amount  of  $585.50  has  been  agreed 
upon;  and 

WHEREAS,  Additional  funding  for  this  modification  is  available  in 
Account  No.  908841;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  a  Debit  Modification  in 
the  amount  of  $29,085.97  for  additional  work  for  the  restrooms,  as  set 
forth  in  Contract  Modification  No.  2  to  Municipal  Railway  Contract  No. 
MR-698,  Operators'  Restrooms. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MARCH    2  6  1! 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0124 

RESOLUTION  No  *™   ^ 


RESOLVED,  That  this  Commission  hereby  designates 
Tuesday,  April  23,   1985  at  2:00  p.m.    in  Room  282,  City  Hall, 
San  Francisco  as  the  date,  time  and  place  for  a  public  hearing 
by  the  Public  Utilities  Commission  for  considering  proposals 
for  rate  increases  and  additional  charges  for  water  service 
and  water  supplied  by  the  San  Francisco  Water  Department; 
and  be  it  further 


RESOLVED,  That  the  revenue  requirements  and  an 
analysis  of  the  rate  increases  and  additional  charges  be 
made  available  for  public  inspection  and  review  beginning 
Monday,  April  15,   1985  in  Room  287,  City  Hall,  San  Francisco. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         t    MARCH     2  6  1985  


Secretary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 

RESOLUTION  NO  1   '  * 


WHEREA8 ,  The  Public  Uttlitlou  Gommlooion  desires  to  protect  and  preserve 
it6  property  and  capital  assets  from  act6  of  vandalism  and  theft,  and 

WHEREAS,  The  Public  Utilities  Commission  has  directed  staff  to  develop  a 
comprehensive  security  plan  for  the  protection  of  said  property  and  assets,  and 

WHEREAS,  Security  personnel  are  an  intergral  part  of  this  plan,  and 

WHEREAS,  Staff  has  determined  that  contracting  for  said  security  personnel 
with  an  outside  firm  is  both  more  economical  and  practical  than  hiring  the 
same  security  personnel,  and 

WHEREAS,  Section  8.300-1  of  the  San  Francisco  Charter  allows  the 
Commission  to  contract  for  services  when  the  Board  of  Supervisors  has 
determined  it  to  be  economical,  now  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Board  of  Supervisors  approval 
to  contract  with  a  security  firm  for  the  provision  of  security  personnel  for 
the  period  of  July  1,   1985,   to  June  30,  1986. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ___^m£h  2  6  1985  7T~7?  // 

Secretary  and  Assistant  General  Man 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


WHEREAS,  The  City  of  Blackpool,  England,   is  celebrating  the  Centennial 
of  its  tramways  this  year  while  the  City  and  County  of  San  Francisco  is 
celebrating  the  125th  Anniversary  of  rail  transit  on  Market  Street,  the 
longest  such  service  of  any  main  street  in  America;  and 

WHEREAS,  San  Franciscans  and  visitors  alike  have  been  delighted  for  the 
past  two  summers  by  the  participation  in  the  San  Francisco  Historic  Trolley 
Festival  of  an  open-topped,  1934  "boat  tram"  that  formerly  ran  in  Blackpool, 
which  was  leased  by  the  City  and  County  from  the  Bay  Area  Electric  Railroad 
Association,  and  is  not  available  for  permanent  acquisition  by  the  City  and 
County;  and 

WHEREAS,  The  Borough  Council  of  Blackpool,  England,  on  behalf  of  the 
People  of  Blackpool,  has  offered  the  City  and  County  of  San  Francisco  on 
behalf  of  the  People  of  San  Francisco,  the  gift  of  an  identical  car,  number 
603,  which  besides  serving  the  people  of  Blackpool,  delighted  Americans 
during  the  Bicentennial  summer  of  1976  during  a  special  loan  to  Philadel- 
phia; and 

WHEREAS,  This  Commission  wishes  to  accept  said  gift  on  behalf  of  the 
City  and  County  of  San  Francisco  for  occasional  vintage  trolley  car  service 
in  the  future;  and 

WHEREAS,  Bechtel,  the  engineering  and  construction  firm  headquartered 
in  San  Francisco  for  over  50  years,  has  generously  offered  to  underwrite  all 
costs  involved  with  procuring  the  Blackpool  tram  and  transporting  it  to  San 
Francisco;  and 

WHEREAS,  The  trolley  car  is  recognized  ag  having  a  value  of  $200.00; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  accepts,  on  behalf  of  the  City 
and  County  of  San  Francisco,  the  gift  of  the  vintage  trolley  car  from  the 
Borough  Council  of  Blackpool,  England;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  the  Municipal  Railway  is 
hereby  authorized  and  directed  to  execute  all  documents  appropriate  for 
transfer  of  title  and  to  report,  pursuant  to  administrative  Code  Section 
10.116-2,  receipt  of  such  gift  to  the  Purchaser  of  Supplies. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


I 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  :  


WHEREAS,  Hetch  Hetchy  has  been  coordinating  with  BMIS  to 
develop  a  microcomputer  network;  and 

WHEREAS,  When  completed,  the  network  will  allow  Hetch 
Hetchy  to  interface  with  various  automated  management  systems 
including  Project  Management,  Large  Equipment  Maintenance, 
Time-Keeping  Payroll,  Personnel  Data  Processing  and  Inventory 
Control;  and 

WHEREAS,  To  further  the  development  of  the  microcomputer 
network,  Hetch  Hetchy  in  conjunction  with  the  "Professionals 
is   developing  the  software  for  the  Inventory  Control  System; 
and,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department's  request  to  transfer  a  total  of  $49,585  from  PUC 
Services  (object  410)  to  object  340,  Controller,  to  cover  the 
expenses  for  "The  Professionals"  to  pay  for  the  software  devel- 
opment required  to  complete  the  interface  of  the  Inventory 
Control  System. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  ,     MARCH  2  6  1935  .  - 


Secretary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  IAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  in  November  1984  the  voters  of  San  Francisco  approved 
the  issuance  of  $104,000,000.00  in  revenue  bonds  by  the  Water  Department 
for  the  design  and  construction  of  a  filtration  plant  at  Crystal  Springs 
Reservoir  and  an  expanded  filtration  plant  at  the  San  Andreas  Reservoir; 


WHEREAS,  the  services  of  a  financial  advisor  are  needed  to  assist 
the  Public  Utilities  Commission  in  developing  financing  plan  options 
for  the  bond  issue  that  will  provide  necessary  funding  at  the  least 
cost  to  the  Water  Departmant  and  its  customers;  and 

WHEREAS,  a  financial  advisor  will  also  participate  in  the  preparation 
of  materials  required  for  the  bond  sale  and  would  represent  the  Public 
Utilities  Commission  with  bond  rating  firms  in  establishing  a  favorable 
rating  for  the  bonds;  now,  therefore,  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  authorizes  the 
Assistant  General  Manager,  Finance  to  issue  a  Request  for  Qualifications 
for  a  financial  advisor  in  the  issuance  of  Water  Department  Revenue 
Bonds. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


and 


at  its  meeting  of 


0 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-C-J. 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  class  1(b)  project  under  the  State  Guidelines  Implementing  the 
California  Environmental  Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 
follows: 

Water  Department  Contract  No.   1921  -  Repaving  of  Street 

and  Sidewalk  Openings  for  the  San  Francisco  Water  Department 

for  the  Fiscal  Year  Ending  June  30,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


I 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


or-  » 

RESOLUTION  No  


WHEREAS,  The  Bureau  of  Energy  Conservation  was  established  to 
achieve  energy  cost  reduction  in  municipal  operations;  and 


WHEREAS,  Third  party  financing  of  energy  conservation  measures 
can  achieve  substantial  savings  while  reducing  the  financial  risk  to 
the  City;  and 


WHEREAS,  Recent  state  legislation  (AB  1942)  and  City  Attorney 
nninion  No.  80-19  clear  the  way  for  the  City  to  enter  into  third  party 
iinancing  agreements;  and 


WHEREAS,  The  work,  which  will  cost  $9,800  and  for  which  funds  are 
available  in  the  Bureau's  budget,   is  part  of  the  City-wide  energy  management 
and  alternative  energy  development  programs;  and 


WHEREAS,  The  Bureau  of  Energy  Conservation  has  determined  that  the 
WBE  joint  venture  team  of  Carnot  Associates  and  Kuhn  and  Kuhn  Industrial 
Energy  Consultants  is  highly  qualified  to  perform  this  work,  now  therefore, 
be  it 


RESOLVED,  That  this  Commission  hereby  authorizes  the  Bureau  of  Energy 
Conservation  to  select  Carnot  Associates,   in  joint  venture  with  Kuhn  and 
Kuhn  Industrial  E^-rgy  Consultants  as  the  consultant  for  the  work,  and  to 
negotiate  and  execute  a  professional  services  contract  through  the  Director 
of  Purchasing. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  MARCH     2  6  198£  ^_ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dl ANNE  FEINSTEIN.  Mayor 
RUDOLF  NOTHENBERG.  Gen 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


March  29,  1985 


NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  REVISED  SCHEDULE  OF  RATES 
AND  CHARGES  TO  BE  CHARGED  BY  THE 
SAN  FRANCISCO  WATER  DEPARTMENT 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  will  conduct  a  public  hearing  on 
Tuesday,  April  23,  1985  at  2:00  P.M.,  in  Room  282,  City  Hall,  San 
Francisco,  California  to  consider  the  adoption  of  a  revised  Schedule 
of  Rates  and  Charges  to  be  charged  by  the  San  Francisco  Water 
Department  for  water  service  in  San  Francisco  and  suburban  areas. 

A  copy  of  the  proposed  rates  and  charges  will  be  on  file  for 
public  review  with  the  Secretary  in  Room  287,  City  Hall,  San 
Francisco,  California  beginning  April  15,  1985. 

All  interested  parties  are  invited  to  attend  the  public  hearing 
and  present  their  views. 


Romaine  A.  Boldridge 
Secretary 
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MINUTES 


PUBLIC   UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
10:30  A.M. 
April  9,  1985 

COMMISSIONERS 
Louis  J.  Giraudo,  President 
H.   Welton  Flynn,  Vice  President 
John  M.  Sanger 
Nancy  C.  Lenvin 
Joseph  F.  Barletta 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


85-053 


Call  to  Order:     10:40  A.M. 


Present:       President  Louis  Giraudo,  Vice  President  H.   Welton  Flynn, 
Commissioner  John  Sanger,  Commissioner  Nancy  Lenvin 


Absent : 


Commissioner  Joseph  Barletta 


The  Minutes  of  the  regular  meeting  of  March  26,  1985  were  approved, 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


85-0131 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

MR    Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$78,000.00. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

85-0132         MR     Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$108,882.09,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  March  1985. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

85-0133         MR     Approving  compromise  settlements  in  the  amount  of 

$2,725.74  and  collections  in  the  amount  of  $19,908.08 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,   for  the 
month  of  March  1985. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger,  Lenvin 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

85-0134         HH     Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Hetch  Hetchy 
Water  and  Power  Contract  No.   HH-721,   Moccasin  Low 
Head  Power  Plant  -  Powerhouse. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Lenvin 


85-054 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

85-0135         MR     Awarding  Municipal  Railway  Contract  No.   MR-847R,  Muni 
Metro  Center,  Construction  of  Track  Crossovers  and 
Related  Work,   in  the  amount  of  $474,197.00,  to 
Comstock  Engineering,   Inc.,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

85-0136        MR    Approving  Debit/Credit  Modifications  Nos.   142  through 
145  to  Municipal  Railway  Contract  No.  MR-684, 
Rehabilitation  of  Cable  Car  Barn  and  Associated 
Trackway,   for  additional  work  at  a  cost  of  $8,868.41, 
Tutor-Saliba,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

85-0137         MR     Approving  Debit  Modification  No.   68  to  Municipal 

Railway  Contract  No.   MR-829,  Rehabilitation  of  Cable 
Car  Trackway,  Hyde  Street  Loop,  for  additional  work 
at  a  cost  of  $149,459.00,   Underground  Contruction 
Inc . ,  Contractor . 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

85-0138         MR     Approving  Debit  Modification  No.   5  to  Municipal 

Railway  Contract  No.   MR-843,   Improvements  to  Motor 
Coach  Facility,   Army  Street,   Phase  II,   for  additional 
work  at  a  cost  of  $34,835.00,   Petroleum  Engineering, 
Inc.,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

85-0139         WD     Accepting  work  performed  under  Water  Department 

Contract  No.  WD-1891,   Excavation  and  Repaving  for 
Water  Service  Trenches,   as  satisfactorily  completed; 
approving  Debit  Contract  Modification  No.   1  in  the 
amount  of  $11,146.00;   authorizing  an  extension  of 
time  for  unavoidable  delays  of  11  working  days;  and 
authorizing  final  payment  in  the  amount  of  $10,070.05 
to  B  &  L  Construction,  a  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Lenvin 


85-055 


85-0140         MR     Authorizing  the  General  Manager  of  the  Municipal 

Railway  to  deliver  on  a  permanent  loan  basis  electric 
headway  recorders  to  the  Bay  Area  Electric  Railway 
Association,   for  their  preservation  and  historical 
display  at  the  California  Railway  Museum. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

85-0141         EC     Authorizing  final  payment   in  the  amount  of  $5,250.00 
to  Newcomb  Anderson  Associates,  Contractor,   for  the 
provision  of  an  Energy  Audit  and  Cogeneration 
Feasibility  Study  of  the  Civic  Center  Power  Plant  and 
Distribution  System. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0142         GM     Requesting  that  the  Board  of  Supervisors  approve  an 
amendment  to  the  Cooperative  Agreement  dated  May  1, 
1980  relating  to  Southern  Pacific  commute  service  and 
participation  of  the  City  and  County  of  San  Francisco 
therein . 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0143         HH     Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Hetch  Hetchy  Water  and  Power 
supplemental  appropriation  in  the  amount  of 
$2,505,000.00  to  fund  the  purchase  of  additional 
supplementary  power. 

VOTE:     Ayes  -     Giraudo,   Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0144         F       Authorizing  the  Assistant  General  Manager,  Finance, 
to  apply  for,   accept,   and  expend  up  to  $39.4  million 
in  the  form  of  Transportation  Development  Act  Article 
3  and  Article  4  funds,   State  Transit  Assistance 
funds,  and  AB1107  half-cent  sales  tax  funds  for 
1985-86  Municipal  Railway  operations  and  capital 
improvements . 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Lenvin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 


85-056 


Resolution  No.    85-0142  —  Requesting  the  Board  of  Supervisors  to 
approve  an  amendment  to  the  Cooperative  Agreement  dated  May  1,  1980 
relating  to  Southern  Pacific  commute  service  and  participation  of 
the  City  and  County  of  San  Francisco  therein. 

Mr.  Rudy  Nothenberg,  General  Manager  of  Public  Utilities,  stated 
that  the  proposed  amendment  is  to  a  multi-party  agreement  between 
the  City,  CalTrans,  SamTrans  and  the  Santa  Clara  County  Transit 
District.     The  amendment  covers  two  main  issues  of  importance  to  the 
Public  Utilities  Commission  -  insurance  coverage  for  newly  ordered 
passenger  cars  and  the  reimbursement  rate. 

Regarding  the  insurance,  Mr.  Nothenberg  said  that  Southern  Pacific 
is  unwilling  to  accept  solely  the  property  liability  risk  on  new 
cars.     CalTrans  has  agreed  to  accept  this  risk,  and  Mr.  Nothenberg 
has  been  assured  that  none  of  the  other  signatories  to  the  agreement 
will  increase  their  exposure  as  a  result. 

Mr.  Nothenberg  said  that  the  change  in  the  reimbursement  rate  to 
Southern  Pacific  provides  an  incentive  program  for  Southern  Pacific, 
so  that  there  is  a  benefit  derived  from  the  new  locomotives  that 
CalTrans  purchased.     Absent  that  incentive  program,  CalTrans  would 
not  necessarily  reap  the  benefits  of  the  new  equipment.  This 
amendment  shares  the  benefits  between  the  transit  operators  and 
Southern  Pacific  and  has  the  promise,  at  least,  of  reducing  the 
City's  commitment  to  the  commute  service  which,   this  year,  is 
approximately  $394,000.00. 

Mr.  Nothenberg  said  that  the  City  Attorney's  office  has  reviewed 
these  amendments  and  sees  no  difficulty  with  them. 

Commissioner  Sanger  said  that  he  had  no  problem  with  the  amendments 
as  described.     He  asked  Mr.  Nothenberg  if  he  was  sure  that  the 
amendments  themselves  provided  that  the  increased  costs  of  insurance 
coverage  and  increased  reimbursement  rates  would  be  borne  totally  by 
CalTrans . 

Mr.  Nothenberg  replied  in  the  affirmative  and  asked  Mr.   Joe  Browne, 
Deputy  Director  of  Construction  and  Peninsula  Commute,  CalTrans,  for 
conf  irmat  ion . 

Mr.   Browne  replied  that  Mr.   Nothenberg  was  correct. 

Mr.  O.  J.  solander,  attorney  for  CalTrans,  said  that  the  City  would 
continue  to  be  fully  indemnified  for  equipment  liability.     Costs  of 
damage  to  equipment  are  to  be  borne  by  CalTrans  where  Southern 
Pacific  is  not  at  fault. 

Commissioner  Sanger  asked  if  the  amendment  provides  that  CalTrans 
will  bear  the  reimbursement  rate  cost  of  any  increases  paid  to 
Southern  Pacific. 

Mr.   Nothenberg  replied  that  the  new  equipment  will  produce  some 
savings  and  they  want  to  split  these  with  Southern  Pacific.  There 
will  be  no  increased  cost  to  the  City. 

On  motion  of  Commissioner  Sanger,   seconded  by  Commissioner  Lenvin, 
Resolution  No.   85-0142  was  unanimously  adopted. 


******** 


THEREUPON   THE   MEETING  WAS  ADJOURNED:      10:51  A.M. 


Romaine  A.  Boldridge 
Secretary 


85-057 


PUBLIC    UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF    SAN  FRANCISCO 


Resolution  No.    85-0131MR   4-9-85 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer         Type  Date  PD  Settlement 

Non-litigated  Settlements 

Elsie  Maren     aka  83B1582-1       10-1+         4-12-84  A  $25,000.00 

Elise  Maren  $60,000.00 

Litigated  Settlements 

RESOLVED,  That  the  portion  of  Resolution  84-0068MR 
adopted  2-28-84,   pertaining  to  the  sum  of  $18,000.00 

payable  to  Donald  Fontinot,  be  rescinded.  -  18,000.00 

Donald  Fontinot  81B1834-1       16-1  4-22-82  A  21,500.00 

$100,000.00 

(Settlement  includes  waiver  of  tax  collector's  lien.) 

Robert  S.   Nealis  80T1497-2       15-3  6-  9-81  A ($38 , 855 . 55) 

$250,000.00  B($  1,144.45) 

40,000.00 

Constance  Kilian  aka     82T0224-1         7-6  8-26-82  A  9,500.00 

Constance  O.  Kilian  $25,000.00 

Judgments 

None 


$78,000.00 


Total  Settlements:  (3) 


Index     560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  April  9,  1985. 


Romaine  A.  Boldridge,  Secretary 

4-9-85 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 

RESOLUTION  No  


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No0   77-0184,  adopted 
April  12,   1977,  payment  of  claims  in  the  amount  of 
$108,882o09,  made  by  the  Municipal  Railway,  month  of 
March,   1985,  per  Revolving  Fund  Direct  Payment  Nos.: 
CL0111,   CL0115,   CL0116,   CL0119  and  CL0126. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  *      APRIL  9  1985  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 

8EM51.33 

RESOLUTION  No  

RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements,  Month  of  March,  1985,  total  amount  billed: 
$2,764.68,  total  compromise  settlements:     $2,725.74  and 
approves  collections  Month  of  March,  1985,  amount  of 
$19,908.08,  for  payment  of  miscellaneous  debtors,  per 
lists  dated  April  1,  1985. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.,     ,.    ,  APRIL  91986 

at  its  meeting  of 


Secretary,  Public  Utilities  Commissi' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF   SAN  FRANCISCO 

85-0134 

RESOLUTION  No  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  721,  construction  of  a 
power  plant,  installing  city-furnished  equipment  therein  and  doing 
related  work  is  to  be  performed;    now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  before  acting  on  the  subject 
contract,  does  hereby  certify  that  it  has  reviewed  and  considered  the 
information  contained  in  the  Negative  Declaration  issued  by  the 
Department  of  City  Planning  on  December  22,  1981  covering  this  project 
(EE  81.26);  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  721,  Moccasion  Low 
Head  Power  Plant-Powerhouse. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  1      APRIL  9  1985  _____  

Secretary,  Public  Utilities  Commiss&n 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-^133 

RESOLUTION  NO  


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-847R, 
Construction  of  track  crossovers  and  related  work  at  the  Muni  Metro 
Center,  is  to  be  performed  with  financial  assistance  from  the  Federal 
and  State  Governments;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
March  12,  1985;  now,  therefore,  be  it 

RESOLVED  That  this  Commission  hereby  awards  Municipal  Railway 
Contract  No.  MR-847R,  Muni  Metro  Center,  Construction  of  Track 
Crossovers  and  Related  Work,  in  the  amount  of  $474,197.00  for  the  net 
amount  of  the  base  bid  less  Alternate  B,  to  Comstock  Engineering,  Inc.  , 
1777  Oakland  Boulevard,  Walnut  Creek,  California  94596,  as  the  lowest 
responsive  bidder,  and  rejects  all  other  bids  for  the  work. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APRIL       9  1985 

at  Us  meeting  of  Si 


Secretary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


WHEREAS,  these  modifications  represent  several  changes  to  the  MR  684 
contract,  and 

WHEREAS,  these  changes  include  furnishing  and  installing  an  automatic 
duplex  pump  control  panel;  premium  time  for  critical  electrical  work  to  be 
completed  before  opening  day,  deletion  of  a  closed  circuit  television  system; 
and  revisions  to  the  radiant  heating  system;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $8,868.41  for  the  additional  work  as  set 

forth  in  Contract  Modification  Nos.  142,  143,  144,  145  to  Municipal  Railway 
Contract  MR  684,  Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  APRIL       0  1985 

at  its  meetine  of 


Secretary,  Public  Utilities 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


85~9±37 

RESOLUTION  No  


WHEREAS,    this    modification    represents    a    change    to    the    MR  829 
contract;  and 


WHEREAS,  this  change  added 
facilities  for  Muni,  GGNRA  and  TLC  at 
Plaza;  which  were  not  contemplated  as 
now  therefore  be  it 


restroom  facilities  for  Muni  and  other 
Bay/Taylor,  Victorian  Park  and  Hallidie 
original  Cable  Car  Rehabilitation  work; 


RESOLVED,    that    this    Commission    approve    a  Debit    Modification  to 

provide  funds  in  the  amount  of  $149,459.00  for  this  additional  work  as  set 

forth  in  Contract  Modification  No.  68  to  Municipal  Railwav 
Contract  MR  829,  Hyde  Street  Loop. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.       .     .  APRIL       9  1985 

at  Us  meeting  of  


Secretary,  Public  Utilities  Commissio, 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

8SH?dt38 

RESOLUTION  NO  


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-843  for 
Improvements  to  Motor  Coach  Facility,  Army  Street,  Phase  II, 
relocation  of  bus  washer  and  fare  booth  and  the  repair  of  damage  to 
bus  washer  to  accommodate  the  Muni  Operating  Division;  and 

WHEREAS,  The  Contractor  has  submitted  a  quotation  in  the 
amount  of  $34,835.00  to  perform  this  work;  and 

WHEREAS,  Additional  funding  for  this  modification  is 
available  in  Account  No.  331009;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  an  extension  of 
time  of  45  calendar  days  from  the  date  of  the  notice  to  proceed  for 
work  under  this  modification  and  approves  a  Debit  Modification  in 
the  amount  of  $34,835.00  to  provide  funds  for  the  relocation  of  bus 
washer  and  fare  booth  and  the  repair  of  damage  to  bus  washer,  as  set 
forth  in  Contract  Modification  No.  5  to  Municipal  Railway  Contract 
MR-843,  Improvements  to  Motor  Coach  Facility,  Army  Street,  Phase  II. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL  Q  1985  _ 

"  7T~ir 


lury 


St 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1891,  Excavation  and  Repaving  for  Water 
Service  Trenches  as  satisfactorily  completed;  approves  Debit 
Modification  of  Contract  No.l  in  the  amount  of  $11,146.00;  authorizes 
an  extension  of  time  for  unavoidable  delays  of  11  working  days;  and 
authorizes  final  payment  in  the  amount  of  $10,070.05  to  the  Contractor, 
B  &  L  Construction,  a  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL  9  198&  


7 


Secretary,  Public  Utilities.  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO  

WHEREAS,  The  Bay  Area  Electric  Railroad  Association,  Post 
Office  Box  3694,  San  Francisco,  California  94119,   a  non-profit 
educational  organization,  has  expressed  the  desire  to  acquire  for 
historical  preservation  and  display,  four  old  Municipal  Railway 
electric  headway  recorders  which  are  no  longer  needed  or  being 
used  by  the  Municipal  Railway;  and 

WHEREAS,  The  Municipal  Railway  wishes  to  make  the  recorders 
available  to  the  Bay  Area  Electric  Railway  Association,  on  a 
oermanent  loan  basis,   for  historical  preservation  and  display,  on 
the  condition  that  they  will  be  available  for   return  upon 
request;  and 

WHEREAS,  These  recorders  have  been   in  continuous  use  by 
Municipal  Railway's  Control  Center   from  1947  until  1984  and  can 
no  longer  be  maintained  for  useful  controlling  purposes  and  their 
value  is  only  historic;   now,   therefore,   be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  General  Manager  of  the  Municipal  Railway  to 
deliver  on  a  permanent  loan  basis  electric  headwav  recorders  to 
the  Bay  Area  Electric  Railway  Association,   for  their  preservation 
and  historical  display  at  the  California  Railway  Museum  at  Rio 
Vista  Junction  on  State  Route  12;   and  be  it  further 

RESOLVED,  That  said  delivery  is  authorized  subject  to  the 
condition  that  the  recorders  be  safely  stored  and  protected  from 
the  elements  and  are  returned  to  the  Municipal  Railway  upon 
request . 


3430o 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   •     APRIL         9 1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 

85-0141 

RESOLUTION  No  


WHEREAS,  The  Public  Utilities  Commission,   in  its 
Resolution  No.   84-0103,   authorized  the  Bureau  of  Energy 
Conservation  to  enter  into  a  contract  with  Newcomb  Anderson 
Associates  for  the  provision  of  an  Energy  Audit  and 
Cogeneration  Feasibility  Study  of  the  Civic  Center  Power  Plant 
and  Distribution  System  for  the  sum  of  $35,000;  and 


WHEREAS,  Newcomb  Anderson  Associates  has  performed  the 
specific  energy  audit  and  cogeneration  feasibility  work  within 
the  contract  period;  and 


WHEREAS,  The  Bureau  of  Energy  Conservation  has  reviewed 
this  work  and  found  it  satisfactory  and  in  keeping  with  the 
terms  of  the  contract;   now  THEREFORE;   be  it 


RESOLVED,  that  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  issue  a  Final 
Contract  Payment  Authorization  in  the  amount  of  $5,250.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL         9 1985 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO  


WHEREAS ,  This  Commission  approved  and  recommended  to  the 
Board  of  Supervisors  that  it  approve  certain  contracts  relating 
to  the  Southern  Pacific  commute  service  by  Resolution  No.  80-224 
adopted  Mav  27,   1980;  and 

WHEREAS,  CalTrans  has  submitted  an  amendment  to  the 
Cooperative  Agreement  dated  July  1,   1980  among  City,  CalTrans, 
SamTrans  and  the  Santa  Clara  Countv  Transit  District  providing  an 
incentive  payment  plan  for  Southern  Pacific,   keyed  to  reduction 
in  operating  cost  and  making  certain  changes  to  responsibility 
for  damage  to  CalTrans'   new  equipment;  and 

WHEREAS,  San  Francisco's  obligation  for  5%  of  the  subsidy 
support  will  not  increase,  and  may  decrease,  by  this  amendment, 
NOW,   THEREFORE,   BE  IT 

RESOLVED,  That  this  Commission  approves  and  recommends  to 
the  Board  of  Supervisors  that   it  approve  the  amendment  to  that 
certain  contract  dated  May  1,   1980  entitled,  "Cooperative 
Agreement",  and  relating  to  Southern  Pacific  commute  service  and 
part iciriation  of  the  City  and  Countv  of  San  Francisco  therein. 


3541o 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   APRIL         9 1985 


Secretary,  Public  Utilities  Commissiofi 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


gg  0143 


RESOLUTION  NO 


WHEREAS,  The  snow  pack  reports  continue  to  indicate  that 
the  Spring  runoffs  will  be  below  normal;  and 

WHEREAS,  Based  on  these  reports,  Hetch  Hetchy  decided  since 
January  to  cut  back  power  generation  in  order  to  meet  the 
City's  domestic  water  needs;  and 

WHEREAS,  With  this  reduction  in  Hetch  Hetchy 's  generation, 
increased  power  purchase  by  Modesto  and  Turlock  Districts,  and 
anticipated  increase  in  supplemental  power  rates,  it  is  estima- 
ted that  an  additional  amount  of  $2,505,000  will  be  needed  for 
purchase  of  supplementary  power;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  requests  that  the  Mayor 
recommends  to  the  Board  of  Supervisors  that  a  supplemental 
appropriation  in  the  amount  of  $2,505,000  be  authorized  and 
that  the  Controller  transfer  such  funds  from  Appropriation  No. 
32-00-00-33-001-025015-GL  301,   Unappropriated  Revenue  to 
Appropriation  No.  33-001-336016-1801. 


(0633W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  «  APRIL  9  WP  ^ 


Secretary,  Public  Utilities  C 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO  


WHEREAS,  The  City  and  County  of  San  Francisco 
Public  Utilities  Commission  requests  $39.4  million  of 
regional  funds  to  finance  the  1985-86  operations  and 
improvements  of  the  Municipal  Railway;  and 

WHEREAS ,  The  City  and  County  of  San  Francisco 
Public  Utilities  Commission  proposes  to  claim  TDA  Arti- 
cle 4  monies,  TDA  Article  3  monies,  STA  monies,  and 
AB1107  half-cent  sales  tax  revenues,  for  FY  1985-86;  and 

WHEREAS,   The  actual  distribution  of  1985-86  tran- 
sit operating  assistance  to  AC  Transit,  BART,  and  Muni  i, 
subject  to  the  recommendations  of  the  AB842  Transit 
Finance  Policy  Committee;  and 


WHEREAS,  The  City  and  County  of  San  Francisco  is 
an  eligible  claimant  for  BART  half-cent  sales  tax  reve- 
nues and  Transportation  Development  Act  funds  pursuant  to 
provisions  of  Public  Utilities  Commission  Sections 
29142.2(1),    (b),   and   (c)   and  98200  et  seq.  respectively; 


WHEREAS,  The  San  Francisco  Public  Utilities  Com- 
mission has  maintained  fare  levels  sufficient  to  comply 
with  requirements  of  AB  1107  in  the  year  for  which  sales 
tax  funds  are  requested;  and 


WHEREAS,  The  San  Francisco  Public  Utilities  Com- 
mission is  a  participating  member  in  the  Transit  Opera- 
tors Coordinating  Council;  and 

WHEREAS,  The  City  and  County  of  San  Francisco 
proposes  to  use  a  portion  of  TDA  Article  3  Pedestrian/Bi- 
cycle Funds  to  help  support  Municipal  Railway  transit 
operations  as  agreed  by  the  Transportation  Policy  Group- 
now,   therefore  be  it 


RESOLVED,   that  the  Assistant  General  Manager, 
FinanC!'-,n1S  authorized  to  apply  for,  accept,  and  expend 
up  to  $39.4  million  in  the  form  of  TDA  Article  3  and 
Article  4  funds,   STA  funds,   and  AB1107  half-cent  sales 
tax  funds  for  1985-86  Municipal  Railway  operations  and 
capital  improvements;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager, 
Finance,  is  authorized  to  execute  and  file  an  application 
on  behalf  of  the  City  and  County  of  San  Francisco,  Public 
Utilities  Commission  with  the  Metropolitan  Transportation 
Commission,  in  the  amount  of  $39.4  million,  to  aid  in  the 
financing  of  the  1985-86  Municipal  Railway  operations  and 
capital   improvements;  and  be  it  further 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 

RESOLUTION  No  


RESOLVED,  that  the  Assistant  General  Manager, 
Finance,   is  authorized  to  accept  and  expend  all  TDA,  STA, 
and  AB1107,  funds  which  might  be  allocated  by  the  Metro- 
politan Transportation  Commission  for  1985-86  Municipal 
Railway  operations  and  capital  improvements,  up  to  a 
total  of  $39.4  million;  and  be  it  further 


RESOLVED,   that  the  Assistant  General  Manager  of 
Finance,   Public  Utilities  Commission  is  authorized  to 
furnish  additional  information  as  the  Metropolitan  Trans- 
portation Commission  may  require  in  connection  with  the 
application  for  the  project. 


LT: JAL: Ah/751 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APRIL       9 1985 


H  E  T  C  H 


H  E  T  C  H  Y 


WATER 


AND 


POWER 


MEMORANDUM 


April  16,  1985 


TO: 


RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 


FROM: 


DEAN  W.  COFFEY 
General  Manager 


SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

The  two  storm  systems  that  moved  through  the  State  during  the  first  and 
last  weeks  of  March  brought  additional  snows  throughout  the  Tuolumne  Watershed. 
Based  on  the  California  Department  of  Water  Resources  April  1,  1985  forecast 
on  snowmelt  runoff  for  the  April  through  July  period,   it  is  certain  that  Hetch 
Hetchy  will  spill  later  this  spring.     In  order  to  minimize  the  amount  of  spill 
from  this  reservoir,  we  have  begun  as  of  April  5  maximum  generation  at  Kirkwood 
Powerhouse.     It  is  also  certain  that  Lake  Eleanor  will  fill  and  spill.  Lake 
Lloyd,  however,  will  probably  fill  to  about  80  percent  of  full  capacity  at  the 
end  of  the  runoff. 

During  the  month  of  March,  the  Motive  Power  Division  delivered  6,450,000 
kilowatthours  of  energy  to  the  Municipal  Railway.     This  is  an  increase  of  less 
than  one  percent  in  power  consumption  for  the  same  month  last  year. 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 
Acre-Feet  on 

Percent 
of 

Capacity 

Storage  in 
Acre— Feet  on 

Percent 
of 

Capacity 

Acre-Feet 

Apr.   1,  1985 

Apr.   1,  1984 

Hetch  Hetchy 

360,400 

96,055 

27 

266,600 

74 

Lake  Lloyd 

273,345 

92,270 

34 

165,613 

61 

Lake  Eleanor 

27,100 

2,732 

10 

12,443 

46 

660,845 

191,057 

29 

444,656 

67 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department,  beginning  March  12,  was 
increased  from  200  mgd  to  240  mgd  by  the  use  of  San  Joaquin  Pipelines  2  and  3, 
both  at  full  capacity. 

Power  Production 

During  the  month  of  March,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouse  generated  43.920,  47.792  and  58.344  million  kilowatthours ,  respectively, 
for  a  total  of  150.056  million  killowat thours ,  having  a  value  in  excess  of 
$2,400,000. 


PUBLIC  UTILITIES  C 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Ol ANNE  FEINSTEIN,  Mayor 

RUDOLF  NOTHEN8ERG.  Genaral  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


April  17,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
personnel  and  attorney-client  matters  on  Friday,  April  19,  1985,  at 
8:00  A.M.,  in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(a)  regarding  the  following  cases: 

(1)  Turlock  and  Modesto  Irrigation  Districts  vs.  City  and 
County  of  San  Francisco,  USDC  Civ.  No.  S-77-163  PCW. 

(2)  In  the  Matter  of  the  Arbitration  between  City  and  County 
of  San  Francisco,  Petitioner  and  Turlock  and  Modesto 
Irrigation  Districts,  Respondents,  Superior  Court  No. 
754-209. 


GAIL  JOHNSON 


Acting  Secretary 


GJ:clf 

cc:     Members,  PUC 
R.  Nothenberg 
M.  Dow 
D.  Coffey 
T.  Chung 
L.  Snaider 
T.  Berliner 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)  558-4986 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


Ol ANNE  FEINSTEIN.  Mov 


HETCH  HETCHV 
WATER  AND  POWER 


RUDOLF  NOTHENBERG,  General  Manager 


SAN  FRANCISCO 
WATER  DEPARTMENT 


April  17,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
personnel  and  attorney-client  matters  on  Tuesday,  April  23,  1985,  at 
1:30  P.M.,  in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(a)  regarding  CCSF  v.  Loretto  Winery,  et  al.,  No.  575-123-3. 


cc:    Members,  PUC 

R.  Nothenberg 

M.  Dow 

T.  Berliner 

A.  Jensen 

M.  Falco 

R.  Tanaka 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)  558-4986 


GAIL  JOHNSON 


Acting  Secretary 


MINUTES 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 


Louis  J.  Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M.  Sanger 
Nancy  C.  Lenvin 
Joseph  F.  Barletta 


2:00  P.M. 


April   23,  1985 


COMMISSIONERS 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Gail  Johnson 


ACTING  SECRETARY 


85-058 


Call   to  Order:      2:15  P.M. 


Present:       President  Louis  Giraudo,   Vice  President  H.   Welton  Flynn, 
Commissioner  Nancy  Lenvin 

Absent:         Commissioner  John  Sanger  and  Commissioner  Joseph  Barletta 

The  Minutes  of  the  regular  meeting  of  April  9,   1985  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


85-0145 


On  motion  of  Flynn,  seconded  by  Giraudo,  the 
following  resolution  was  adopted  in  Executive  Session 

HH     Approving  City's  version  of  proposed  interim 

agreements  with  the  Modesto  and  Turlock  Irrigation 
Districts  for  the  sale  of  electric  energy  and  related 
agreements . 

VOTE:     Ayes  -  Giraudo,   Sanger,   Flynn,  Lenvin 


On  motion  of  Flynn,  seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0146         FM     Approving  the  appointment  made  by  the  General  Manager 
of  Public  Utilities  of  Louis  Tucciarone  as  the 
Manager,  Bureau  of  Performance  Monitoring. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted  in  Executive  Session: 

85-0147         CC     Approving  the  lease  between  G.   Armanino  and  Sons, 

Inc.  and  City  and  County  of  San  Francisco,  operating 
by  and  through  the  Public  Utilities  Commission,  and 
approving  a  sublease  between  Mission  Valley  Rock  Co. 
and  G.  Armanino  and  Sons,  Inc. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Flynn,  seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0148        EC    Authorizing  the  Bureau  of  Energy  Conservation  to 
select  the  California  Environmental  Internship 
Program  as  the  consultant  to  provide  the  required 
services,   and  to  negotiate  and  execute  a  Professional 
Services  Agreement  through  the  Director  of  Purchasing. 

Vote:     Ayes  -  Giraudo,   Flynn,  Lenvin 


85-059 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.  HH-730R,  Replace,  Repair  and  Paint 
Trolley  Poles. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.  MR-853,  Central  Control  Building, 
Architectural  Improvements. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Awarding  Municipal  Railway  Contract  No.  MR-907-R2, 
Presidio  Division  Shop  Heating  and  Ventilation 
Modification,   in  the  amount  of  $138,000.00,  to 
O'Keeffe  Mikumo  Company,   Inc.,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Awarding  Water  Department  Contract  No.  WD-1905R, 
8-inch  Ductile  Iron  Main  Installation  in  Fell  Street 
between  Baker  and  Polk  Streets,   in  the  amount  of 
$690,800.00,   to  Homer  J.  Olsen,    Inc.,  West  Bay 
Contractors-Engineers,   Inc.,  &  F.  Ferrando  and  Co.,  A 
J .  V. ,  Contractor . 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Awarding  Water  Department  Contract  No.  WD-1906, 
8-Inch  Ductile  Iron  Main  Installation  in  16th  Street 
between  Guerrero  and  Folsom  Streets,   in  the  amount  of 
$271,280.00,   to  E.   Mitchell,   Inc.,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 
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On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0154         MR     Approving  Credit  Modification  No.    68  to  adjust  funds, 
in  the  amount  of  $19,131.43,   to  Municipal  Railway 
Contract  No.  MR-820,  Rehabilitation  of  Cable  Car 
Trackway,  Mechanical  Components,  Tutor-Sal iba , 
Contractor . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0155        MR    Approving  Debit  Modification  No.   69  to  Municipal 
Railway  Contract  No.  MR-820,   Cable  Car 
Rehabilitation,  Mechanical  Components,   for  additional 
work  at  a  cost  of  $3,833.00,   to  Tutor-Sal iba , 
Contractor . 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0156         MR     Approving  Debit  Modification  No.   70  to  Municipal 
Railway  Contract  No.   MR-820,   Cable  Car 
Rehabilitation,   Mechanical  Components,   for  additional 
work  at  a  cost  of  $2,223.00,   to  Tutor-Sal iba , 
Contractor . 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0157        MR    Approving  Debit  Modification  No.   71  to  Municipal 
Railway  Contract  No.   MR-820,   Cable  Car 
Rehabilitation,  Mechanical  Components,   for  additional 
work  at  a  cost  of  $9,802.00,   to  Tutor-Sal iba , 
Contractor . 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0158         MR     Approving  Debit  Modification  No.   72  to  Municipal 
Railway  Contract  No.   MR-820,   Cable  Car 
Rehabilitation,  Mechanical  Components,  for  additional 
work  at  a  cost  of  $39,342.00,   to  Tutor-Saliba , 
Contractor . 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 
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On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-698,  Reconstruct  Manholes-Mission  Street,  as 
satisfactorily  completed;  approving  Credit  Contract 
Modification  No.   1  in  the  amount  of  $4,251.22;  and 
authorizing  final  payment  in  the  amount  of  $4,133.78 
to  Stacy  and  Witbeck,   Inc.,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Municipal  Railway 
Contract  No.  MR-842,   Improvements,  Motor  Coach 
Facility,  Army  Street,   Phase  I,  as  satisfactorily 
completed;   approving  Credit  Contract  Modification  No. 
1-A  in  the  amount  of  $1,021.54;  authorizing  an 
extension  of  time  for  unavoidable  delays  of  8 
calendar  days;     and  authorizing  final  payment  in  the 
amount  of  $500.00,   to  Van-Mulder  Sheet  Metal,  Inc., 
Contractor . 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1884,  Anchor  Pipes  in  Calaveras  and 
San  Andreas  (#2)  Tunnel,  Alameda  and  San  Mateo 
Counties,  as  satisfactorily  completed;  authorizing 
an  extension  of  time  for  unavoidable  delays  of  10 
working  days;   and  authorizing  final  payment   in  the 
amount  of  $24,033.04  to  Pacific  General  Engineering, 
Contractor . 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Authorizing  the  payment  of  a  25-cent  commission  to 
authorized  vendors  of  Cable  Car  Resident  Coupon  Books. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 
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On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

MR     Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  a  permanent  loan  agreement  with  Chabot 
College  for  the  loan  of  specified  surplus  radio  and 
electronics  equipment. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

MR    Approving  Modification  No.   3  to  an  Agreement  with  the 
Human  Resources  Corporation,   Inc.,   for  the  provision 
of  Paratransit  Broker  and  related  services,   for  the 
period  of  May  1,   1985  to  June   30,    1986,   for  the 
amount  of  $3,883,189.00. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

MR    Authorizing  minor  route  revision  in  outbound 
26-VALENCIA  service. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

FM     Requesting  the  Board  of  Supervisors  to  amend  Chapter 
10  of  the  San  Francisco  Administrative  Code  by  adding 
Section  10.109-7  relating  to  the  establishment  and 
administration  of  a  Public  Utilities  Awards  Fund. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Flynn,  seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

FM    Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  Modification  No.  1  to  a  Professional 
Services  Agreement  with  Touche-Ross,   for  analytical 
and  auditing  services,  to  increase  the  amount  to  a 
sum  not  to  exceed  $125,000.00,   and  to  extend  the 
expiration  date  to  June  30,  1986. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 
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On  motion  of  Flynn,  seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0168         CC     Authorizing  a  10-year   lease  of  1.36  acres  of  Water 
Department  pipeline  right-of-way  land,   located  in 
Santa  Clara  County,   to  the  Western  Pacific  Railroad 
Company,   for  the  purpose  of  parking  and  landscaping. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin 


On  motion  of  Flynn,  seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0169        CC     Declaring  that  certain  0.8  acre  of  City-owned  land 
being  a  portion  of  Parcel  69,  Alameda  County  Lands, 
in  Pleasanton,  surplus  to  the  needs  of  the  Water 
Department,  and  authorizing  the  Director  of  Property 
to  prepare  the  necessary  legislation  for  its  sale. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


On  motion  of  Flynn,  seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0170        CC    Authorizing  the  City  Attorney  to  stipulate  to  a 

judgment  of  Condemnation  Action  No.   55397-5  as  filed 
by  the  City  of  Pleasanton  for  the  acquisition  of  an 
easement  within  a  portion  of  City-owned  land  being 
Parcel  69,  Alameda  County  Lands,   in  Pleasanton. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Old  Business 

President  Giraudo  announced  that  the  Commission  approved  in 
executive  session  on  Friday,   April  19,   1985,   the  City's  version  of 
proposed  interim  agreements  with  the  Modesto  and  Turlock  Irrigation 
Districts  for  the  sale  of  electric  energy  and  related  agreements. 

******** 

Report  of  the  General  Manager 

Mr.   Rudy  Nothenberg,   General  Manager  of  Public  Utilities,  announced 
that  on  May  8,   1985,   the  new  Metro  Annex  and  Geneva  Car  Barn  will  be 
dedicated . 

He  said  that   last  Thursday,   April   18,   the  Public  Utilities 
Commission  initialed  a  Memorandum  of  Understanding  with  Local  200, 
which  has  been  signed  and  is  now  in  effect. 

******** 
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Item  8  --  To  consider  adoption  of  a  revised  Schedule  of  Rates  to  be 
charged  by  the  San  Francisco  Water  Department  for  water  service  in 
San  Francisco  and  suburban  areas. 

Mr.  Arthur  Jensen,  Acting  General  Manager  and  Chief  Engineer,  San 
Francisco  Water  Department,  presented  four  different  water  rate 
increase  options,  with  the  aid  of  a  chart.     Option  1  requires  a  3% 
rate  increase  during  each  of  the  next  four  fiscal  years.     Option  2 
requires  no  rate  increase  this  coming  year,  and  a  5%  increase  during 
each  of  the  three  subsequent  years.     Option  3  requires  no  rate 
increase  until  Fiscal  Year  1988-89,  when  the  increase  would  be  20%. 
Option  4,  provided  for  illustrative  purposes,  shows  that  if  there 
were  no  rate  increases  at  all  during  the  next  four  years,  we  would 
go  into  a  negative  surplus  condition.     Mr.  Jensen  stated  that  Option 
2,  which  is  recommended  by  staff,   requires  no  rate  increase  in  the 
coming  year,   and  a  5%  increase  in  the  three  subsequent  years.  This 
option  provides  for  the  desired  incremental  change  in  both  the 
surplus  and  the  rates. 

Mr.  Nothenberg  stated  that  the  adoption  of  Option  2  would  not  commit 
the  Commission  to  a  rate  increase  in  future  years. 

President  Giraudo  opened  the  public  hearing. 

Ms.  Marguerite  Warren,  a  member  of  the  Advisory  Board  of  the  Clean 
Water  Act,  said  that  the  Commission  should  consult  those  who  set  the 
sewer  service  charges  before  making  a  decision  about  a  water  rate 
increase.     Ms.  Warren  stated  that  if  the  sewer  service  charge  does 
not  go  up  9%  this  year,  there  would  be  a  20%  balloon  payment  next 
year . 

Commissioner  Giraudo  closed  the  public  hearing. 

On  motion  of  Commissioner  Flynn,   seconded  by  Commissioner  Lenvin, 
Option  2,   rejecting  a  rate  increase  for  the  coming  fiscal  year,  was 
unanimously  adopted. 

******** 

Item  No.   11  --  Authorizing  the  General  Manager  of  Public  Utilities 
to  submit  a  Request  for  Proposals  from  private  firms  to  design, 
install,  and  maintain  a  maximum  of  1000  commercial  and 
non-commercial  transit  shelters  along  Municipal  Railway  routes. 

Mr.  Nothenberg  stated  that  the  subject  proposal  is  an  attempt  to 
balance  a  couple  of  conflicting  demands  -  the  demand  for  bus 
shelters  for  Municipal  Railway  patrons  on  the  one  hand  and  the 
neighborhood  objections  to  the  construction  of  those  shelters  on  the 
other.     This  proposal  attempts  to  reconcile  the  objections  of  the 
neighborhoods  with  the  objectives  of  the  Commission. 

Mr.   Nothenberg  outlined  some  of  the  basic  provisions  of  the 
Advertising  Transit  Shelter  Program  RFP  and  contract:     (1)  The 
proposal  requires  the  contractor  to  construct  and  maintain  at  least 
bbO  shelters  at  no  cost  to  the  City.     In  exchange,   the  City  will 
guarantee  the  Contractor  at  least  400  shelters  on  which  advertising 
is  permitted.     Eventually,   as  many  as  1000  shelters  could  be 
constructed.      (2)   The  competition  will  be  based  on  the  number  and 
quality  of  the  shelters  provided.      (3)   Strict  maintenance  and  design 
standards  have  been  written  into  the  contract,   and  significant 
financial  guarantees  have  been  requested. 


85-065 


Mr.   Nothenberg  expressed  concern  that  the  rumors  that  are  floating 
around  the  community  and  the  voraciousness  of  some  of  the  potential 
bidders  is  poisoning  the  atmosphere.      If  this  continues,  Mr. 
Nothenberg  said,  he  is  prepared  to  recommend  against  any  contract 
whatsoever.     If  we  cannot  run  a  clean  competition,   then  Mr. 
Nothenberg  feels  there  should  be  no  competition  at  all. 

Commissioner  Lenvin  stated  that  she  and  Commissioner  Sanger  were 
concerned  that  direction  from  the  Commission  about  what  bidding  was 
going  to  be  on  in  terms  of  the  number  of  shelters  is  in  fact  what  is 
contained  in  the  proposed  contract.     Commissioner  Lenvin  said  that 
it  was  her  and  Commissioner  Sanger's  understanding  that  the  bidding 
was  to  be  on  the  ratio  between  transit  shelters  that  had  advertising 
on  them  and  those  that  did  not  -  without  minimums  and  maximums. 

Mr.  Douglas  Wright,  Director  of  Planning  and  Development,  Public 
Utilities  Commission,   responded  that  at  the  Board  of  Supervisors 
level,  a  decision  was  made  to  establish  a  minimum  program  of  both 
advertising  and  non-advertising  shelters. 

Commissioner  Lenvin  asked  how  the  number  of  1000  maximum  advertising 
shelters  was  arrived  at. 

Mr.  Nothenberg  responded  that  1000  was  the  plausible  number  of 
shelter  locations  that  were  believed  to  exist  in  the  City. 

Commissioner  Flynn  asked  if  a  survey  had  been  conducted  to  determine 
the  location  of  most  of  the  advertising  shelters. 

Mr.  Wright  answered  that  a  Technical  Advisory  Committee,  comprised 
of  representatives  from  various  City  departments,  had  recommended 
sites  for  the  new  shelters. 

Commissioner  Flynn  said  that  language  on  affirmative  action  should 
be  recited  in  the  contract  itself  rather  than  referring  to 
Attachment  A.     Also,  Commissioner  Flynn  said  that  the  provision  of 
the  contract  that  requires  recordkeeping  and  auditing  to  be  done 
only  by  a  Certified  Public  Accountant  should  be  changed  to  include  a 
Public  Accountant. 

President  Giraudo  asked  which  Consumer  Price  Index  was  referred  to 
on  page  6  of  the  draft  RFP. 

Mr.   Wright  responded  that  he  would  check. 

President  Giraudo  asked  for  clarification  regarding  how  the  $350,000 
Letter  of  Credit  performance  security,   referred  to  on  paqe  6  of  the 
draft  RFP,  was  to  be  used. 

Mr.  Nothenberg  responded  that  staff  would  check  on  the  Letter  of 
Credit  and  report  back  to  the  Commission. 

Commissioner  Flynn  asked  for  clarification  of  the  $1.5  million 
performance  bond  for  shelter  construction  that   is  to  be  held  by  the 
City  until  the  Contractor  has  constructed  the  first  650  shelters. 

President  Giraudo  expressed  concern  about  the  posting  of 
objectionable  or  non-suitable  advertising  on  transit  shelter  walls. 
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Mr.   Nothenberg  responded  that  although  there  is  a  provision  in  the 
proposed  contract  that  gives  him  the  authority  to  prevent  the 
posting  of  objectionable  advertising,   he  was  not  sure  the  provision 
would  stand  up  in  court   if   it  were  challenged.     He  said  he  was 
hopeful  that  an  informal  agreement  regarding  what  is  and  is  not 
suitable  could  be  reached  with  a  responsible  Contractor. 

President  Giraudo  asked  for  clarification  of  the  provision  in  the 
proposed  agreement   (on  page  29)  concerning  subcontractors. 

Mr.  Nothenberg  said  he  would  seek  clarification  on  the  matter  from 
the  City  Attorney's  office. 

Commissioner  Lenvin  asked  how  many  hearings  the  Contractor  would 
have  to  go  through  to  select  transit  shelter  sites.     She  expressed 
concern  about  the  difficulty  of  the  procedure. 

Mr.  Wright  responded  that  staff  plans  to  undertake  an  Outreach 
Program  before  the  contract  is  let.     This  involves  going  to 
community  groups  and  explaining  what  the  program  is  about  and  what 
the  shelters  will  actually  look  like.     The  way  the  process  is  going 
to  work,   in  a  mechanical  fashion,   is  the  Department  of  Public  Works 
will  utimately  hold  a  hearing  of  some  sort  on  60  shelters  at  a 
time.     Mr.  Wright  said  they  are  trying  not  to  drag  the  Contractor 
through  an  unnecessary  process  they  feel  they  can  handle  themselves 
with  the  neighborhoods  of  the  City.     He  said  that  we  are  going  to 
give  the  Contractor  transit  shelter  sites  that  have  cleared  that 
process  and  are  not  controversial. 

President  Giraudo  inquired  about  the  $250  permit  fee. 

Mr.   Jaime  Levin,   Public  Relations  Officer,   Public  Utilities 
Commission,   said  that  the  Department  of  Public  Works  based  the  fee 
on  its  costs. 

President  Giraudo  opened  the  meeting  for  public  comment,  saying  that 
he  did  not  want  to  take  public  testimony  again  after  this. 

Mr.  Arvid  Ekenberg,  Manager  of  Shelter,   Inc.,  said  that  his  firm  was 
hoping  to  bid  the  contract.     He  felt  there  was  a  one-sidedness ,  in 
favor  of  the  City,  to  the  way  the  contract  was  written;  he  believed 
there  should  be  more  mutuality.     He  stated  that  the  Outreach  Program 
is  a  good  idea.     He  also  said  that  the  City  should  plan  methods  to 
resolve  potential  controversies  between  the  Contractor  and  owners  of 
property  fronting  shelters.     If  this  is  not  done,  the  results  could 
be  serious  delays  and  embarrassment  to  the  City. 

Mr.  Myron  Tatarian,  speaking  for  Shelter,   Inc.,  said  he  expected 
representatives  of  the  Municipal  Railway  to  be  active  at  public 
hearings.     He  said  all  bidders  should  know  what  they're  bidding  on. 
The  draft  document  is  moot  on  the  matter  of  the  size  of  the  shelters. 

Mr.  Julius  Zamacona  spoke  against  the  proposal  to  construct 
additional  transit  shelters. 

Mr.   Henry  Schindel,   a  member  of  the  Visitation  Valley  Improvement 
Association,  speaking  in  opposition  to  the  transit  shelter  proposal, 
warned  that  the  shelters  could  create  crime,   noise  and  litter 
problems . 
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President  Giraudo  closed  the  meeting  to  public  comments. 


This  item  was  continued  for  redrafting  of  the  RFP  and  contract  to 
address  the  Commission's  concerns. 


Resolution  No.   85-0165  ~  Authorizing  minor  route  revision  in 
outbound  26-VALENCIA  service. 

Ms.  Deborah  King,  Transit  Planner,   Municipal  Railway,  described  the 
existing  and  proposed  routes  with  the  aid  of  charts.  The 
26-VALENCIA  bus,   traveling  along  its  existing  outbound  route  heading 
toward  its  terminal  at  San  Francisco  State  University,  goes  out 
Alemany  Boulevard  and  makes  a  right  turn  onto  Junipero  Serra 
Boulevard  from  Palmetto  Avenue.     It  is  at  this  point  that  the  bus 
encounters  delays  of  up  to  three  to  five  minutes.     This  is  basically 
due  to  northbound  traffic  heading  from  the  280  Highway  1  Interchange 
which  must  reduce  its  speed  from  55  miles  an  hour  to  45  miles  an 
hour  at  this  point,  and  imposes  a  delay  upon  the  outbound  26  buses. 
The  proposal  would  have  buses  turn  right  and  head  north  on  Arch 
Street  and  then  turn  left  and  head  toward  the  terminal  off  of 
Brotherhood  Way,  accessing  Junipero  Serra  Boulevard  with  the 
protected  ramp  there.     That  would  save  us  several  minutes  of  delay 
and  be  an  improvement  in  safety,   Ms.   King  said. 

Mr.  Sam  Walker,  President,  Transport  Workers  Union,  Local  250A, 
spoke  in  favor  of  the  proposed  route  change. 

On  motion  of  Commissioner  Lenvin,   seconded  by  Commissioner  Flynn, 
Resolution  No.   85-0165,   was  adopted. 


******** 


******** 


THEREUPON   THE   MEETING  WAS   ADJOURNED:      4:20  P.M. 


Gail  Johnson 
Acting  Secretary 
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PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


8':  -0145 

RESOLUTION  NO  

WHEREAS ,  Certain  agreements  between  City  and  Modesto 
Irrigation  District   (M.I.D.)   and  between  City  and  Turlock 
Irrigation  District   (T.I.D.)    for  the  sale  and  delivery  of 
electric  power  and  energy  expire  on  June  30,   1985;  and 

WHEREAS ,  The  1945  Agreement  between  City  and  the  Pacific 
Gas  and  Electric  Company   (PG&E)    for  disposal  of  Hetch  Hetchy 
Dower,   as  amended,   also  expires  on  June  30,    1985;  and 

WHEREAS,  Extension  or   renewal  of  City's  agreements  with 
each  of  the  two  districts  are  dependent  upon  agreement  with  PG&E 
for   firming  capacity  and  supplementary  power  and  energy;  and 

WHEREAS,  Districts  desire  that  City  become  a  party  to  the 
1977  Interconnection  Agreement  among  the  two  irrigation  districts 
and  PG&E;  and 

WHEREAS,  City  and  the  two  districts  are  engaged  in 
litigation  concerning  interpretation  of  various  provisions  of  the 
existing  agreements  with  each  of  the  two  districts   in  Turlock 
Irrigation  District  and  Modesto  Irrigation  District  vs.  City  and 
County  of  San  Francisco,  USDC,  Eastern  District,  No.  Civ. 
S-77-163  EJG  and  City  and  County  of  San  Francisco  vs.  Turlock 
Irrigation  District  and  Modesto  Irrigation  District,  Superior 
Court  No.   754-209;  and 

WHEREAS,  Commission's  staff,  with  the  asistance  of  the  City 
Attorney,   is  negotiating  with  the  two  districts  and  PG&E  toward 
arriving  at  mutually  satisfactory  long-term  agreements  for 
electric  service  to  the  two  districts  beyond  June  30,   1985;  and 

WHEREAS,  Provisions  of  said  long-term  agreements  cannot  be 
completely  agreed  upon  by  June  30,  1985; 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

8?  141 

RESOLUTION  NO  

WHEREAS,   It   is  the   intent  of  the  parties  to  enter   into  (1) 
interim  agreements  effective  July  1,   1985  between  City  and  each 
of  the  two  districts,    (2)   between  City,  each  of  the  two  districts 
and  PG&E,    (3)   between  City  and  PG&E  for  disposal  of  Hetch  Hetchy 
power,  with  a  term  of  2-1/2  years  to  qive  the  parties  additional 
neqotiatinq  time;  and   (4)   the  1977  Interconnection  Agreement 
between  City,  PG&E  and  the  two  districts;  and 

WHEREAS,  Said  interim  agreements  are  in  accord  with  the 
basic  principles  outlined  in  a  letter  executed  by  the  General 
Manager  of  Public  Utilities  and  the  Mayor  and  representatives  of 
the  two  districts  on  September   28,   1984;  and 

WHEREAS,  Two  identical  areas  of  disagreement  remain  in  the 
proposed   interim  agreements  between  City  and  T.I.D.   and  between 
City  and  M.I.D.;  and 

WHEREAS,  Negotiations  leading  to  recommendation  and 
approval  of  long-term  agreements  beyond  January  1,   1988  are 
ongoing;  and 

WHEREAS,   It  is  necessary  that  the  terms  and  conditions  of 
the  proposed   interim  agreements  remain  protected  by  the 
attorney-client  privilege  until  formal  approval  by  the  Board  of 
Supervisors  and  the  two  districts,  NOW,  THEREFORE,   IT  IS 

RESOLVED,  That  this  Commision  approves  the  interim 
agreements  between  City  and  M.I.D.  and  between  City  and  T.I.D. , 
except  for  the  protection  clause  language  and  the  uncontrollable 
force  language,   and  BE  IT  FURTHER 

RESOLVED,  That  this  Commision  approves  the  extension  and 
amendment  of  the  existing  agreement  with  PG&E  for  disposal  of 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  IAN  FRANCISCO 


8^  "141 

RESOLUTION  NO  


Hetch  Hetchv  power;   and  BE  IT  FURTHER 

RESOLVED,  This  Commission  approves  the  terms  and  conditions 
of  the  separate  interim  agreement  between  City,  each  of  the  two 
districts  and  the  PG&E  Company  relating  to  firming  capacity  and 
supplementary  power  and  energy  availability  to  each  of  the  two 
districts;   and  BE  IT  FURTHER 

RESOLVED,  This  Commission  approves  mutual  dismissals  with 
prejudice  of  said  pending  litigation  between  City  and  each  of  the 
two  districts,  contingent  upon  final  approval  of  the  interim 
agreements  between  City  and  each  of  the  two  Districts  by  the 
Board  of  Supervisors  and  each  of  the  two  Districts;   and  BE  IT 
FURTHER 

RESOLVED,  That  upon  dismissal  of  said  litigation,  this 
Commission  approves  execution  of  the  1977  proposed  agreement 
hotween  City,  T.I.D.,  M.I.D.  and  PG&E  relating  to  changes  in 
inter-connection  facilities,   and  BE  IT  FURTHER 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  is 
authorized  to  execute  on  behalf  of  this  Commission  each  of  the 
referenced  agreements,  contingent  upon  final  approval  by  the 
Board  of  Supervisors  and  the  two  Districts  of  the  interim 
agreements  between  City  and  each  of  the  two  Districts;  and  BE  IT 
FURTHER 

RESOLVED,  That  the  City  Attorney  is  authorized  to  execute 
all  court  documents  relating  to  dismissal  with  prejudice  of  the 
referenced  litigation,   and  BE  IT  FURTHER 

RESOLVED,  That  this  Commission  recommends  and  requests  that 
the  Board  of  Supervisors  approve  the   interim  agreements  between 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  SAN  FRANCISCO 

85-0145 

RESOLUTION  No  

City  and  each  district   in  the  form  proposed  by  the  Public 
Utilities  Commission,  and  the  interim  agreement  between  City, 
T.I.D.,  M.T.D.  and  PG&E  pursuant  to  the  provisions  of  Charter 
Sec.   3.502,   and  BE  IT  FURTHER 

RESOLVED,  That  in  view  of  the  pending  litigation  that  each 
of  the  proposed  agreements  be  withheld  from  public  disclosure 
under  the  attorney-client  privilege  until  each  of  the  districts, 
PG&E,   and  the  Board  of  Supervisors  have  approved  said  proposed 
agreements . 


3403p 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ;  ^ 


ACVNQSecretarytnblic  Utilities  Commission 
4 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-«146 

RESOLUTION  No  


RESOLVED,  That  the  Public  Utilities  Commission 
confirms  the  appontment  by  the  General  Manager  of 
Utilities  of  Louis  Tucciarone  to  the  position  of  Manager, 
Bureau  of  Performance  Monitoring. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '      APRII        2  &  ]985 


2  &  1985 


ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85^014*7 


WHEREAS,  The  City  and  County  of  San  Francisco,  a  municipal 
corporation,  by  and  through  its  Public  Utilities  Commission,  pursuant 
to  its  Resolution  No.  73-0116,  leased  to  Loretto  Winery  Ltd.,  dba 
Villa  Armando  Winery,  204  acres  in  the  County  of  Alameda,  California, 
for  vineyard  purposes,  for  a  term  of  Thirty  Nine  (39)  years  Eight  (8) 
months  plus  an  additional  five  (5)  year  term,  commencing  March  1,  1973; 
and 

WHEREAS,  In  1983,  the  City  and  County  of  San  Francisco  filed 
a  complaint  against  Loretto  Winery  Ltd.,  for  breach  of  certain  pro- 
visions of  their  lease,  and  this  matter  is  still  pending;  and 

WHEREAS,  Loretto  Winery  Ltd.,  has  offered  to  compromise  and 
settle  the  pending  lawsuit,  provided  City  approve  the  assignment  of  the 
204  acre    vineyard  lease  to  G.  Armanino  and  Son,  Inc.,  for  the  remainder 
of  the  term  of  said  lease;  and 

WHEREAS,  G.  Armanino  and  Son,  Inc.,  Assignee,  to  said  Loretto 
Winery  Lease,  has  further  agreed  to  negotiate  inclusion  of  new  lease  terms 
and  conditions  for  the  remainder  term  of  said  lease;  and 

WHEREAS,  It  will  be  to  the  best  interest  of  City  to  compromise 
settlement  of  this  lawsuit;  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  consents  to  the  Assign- 
ment of  said  204  acre  vineyard  lease  from  Loretto  Winery  Ltd.,  dba  Villa 
Armando  Winery  to  G.  Armanino  and  Son,  Inc.,  for  the  remainder  term  of 
said  lease;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and 
conditions  of  the  new  lease  agreement  with  G.  Armanino  and  Son,  Inc., 
for  subject  204  acres  (shown  as  Parcel  A  and  Parcel  B  on  San  Francisco 
Water  Department  Drawing  No.  B-4374)  for  purposes  of  agricultural  row 
crop  and  rock  quarry  use,  and  concurrent  thereto,  approves  the  sublease 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


RESOLUTION  NO..  

by  G.  Armanino  and  Son,  Inc.,  of  a  135  acre  portion  (Parcel  B)  to 
Mission  Valley  Rock  Company  for  purpose  of  gravel  extraction;  commencing 
March  1,  1985  and  terminating  October  31,  2012,  subject  to  revised 
rental  schedule  including  periodic  adjustments  for  row  crop  use,  and 
royalty  payments  for  quarry  products  removed  from  premises  by  sublessee, 
in  accordance  with  the  subject  lease  and  sublease  agreements  (copies  of 
which  are  on  file  at  San  Francisco  Water  Department) ;  and  be  it  further 

RESOLVED,  That  City's  Board  of  Supervisors  be  requested  to 
approve,  by  ordinance,  the  aforementioned  lease  assignment,  new  lease, 
and  sublease  of  the  204  acre  parcel;  and  be  it  further 

RESOLVED,  That  upon  approval  by  the  Board  of  Supervisors, 
the  General  Manager  of  Public  Utilities  is  hereby  authorized  and  directed 
to  execute  the  applicable  lease  and  sublease  agreements. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  Us  m,e,int ./_  APRIL      2  3  BBS   

*  -      ^  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSI 

CI  TV  AND  COUNTY  OF  SAN  FRANCISCO 

85-0148 

RESOLUTION  No  


WHEREAS,  The  Bureau  of  Energy  Conservation  is  currently 
undertaking  federal  and  state  grant  funded  projects  to  promote 
energy  conservation  efforts  in  the  San  Francisco  residential 
and  commercial  sectors;  and 


WHEREAS,  A  significant  proportion  of  the  research  associated 
with  these  efforts  can  be  performed  effectively  and  efficiently 
by  student  interns  trained  in  the  area  of  Energy  Management;  and 


WHEREAS,  The  work,  which  will  cost  $49,000,   has  been 
funded  with  this  intended  purpose  by  the  U.S.   Department  of 
Energy  and  the  California  Energy  Commission;  and 


WHEREAS,   The  Bureau  of  Energy  Conservation  has  determined 
that  the  California  Environmental  Internship  Program  is  highly 
qualified  to  provide  students  capable  of  performing  this  work, 
now  THEREFORE;    be  it; 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Bureau  of  Energy  Conservation  to  select  the  California  Environ- 
mental Internship  Program  as  the  consultant  to  provide  the  required 
services,   and  to  negotiate  and  execute  a  professional  services 
contract  through  the  Director  of  Purchasing. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL       2  3  1985   

"  *CT\mSecretary,  Pabtic  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-^0149 


WHEREAS,  under  Hetch  Hetchy  Contract  No.  730R  replacing, 
repairing  and  painting  trolley  poles  is  to  be  performed;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Classes  Kb)  and  1(d);  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  by  staff,  and  hereby  authorizes  bid  call  for 
Hetch  Hetchy  Contract  No.  730R,  Replace,  Repair  and  Paint  Trolley  Poles. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APRII        9  ^  IQflS 
at  Us  meeting  of  HrnlL       <-»  O  »w 


ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  BAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  Under  Municipal  Railway  Contract  No.  853,  architectural 
improvements  to  the  existing  Central  Control  Building  adjacent  to  the 
West  Portal  Station  of  the  Twin  Peaks  Tunnel,  San  Francisco,  CA  is  to 
be  performed;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Class  (la);  now,  therefore,  be  it 

RESOLVED,     That     this  Commission     approves     the     plans  and 

specifications  as  prepared  by  staff,  and  hereby  authorizes  bid  call  for 

Municipal  Railway  Contract  No.  853,  Central  Control  Building, 
Architectural  Improvements. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


APRIL    2  3  1985 


ACTINQ  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-<>151 


RESOLUTION  No 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-907-R2,  the 
alteration  and  modification  to  the  existing  heat  and  ventilation  system 
of  the  Presidio  Shop  is  to  be  funded  under  Fund  31-001,  Project  640-01 
Index  Code  560177;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
April  3,  1985;  now,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of 
$108,500  which  was  budgeted  for  Transit  Shelter  Rehabilitation  under  Muni 
Capital  Project  31-001-350447-682-01  to  Muni  Capital  Project 
31-001-560177-640-01;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  awards  Municipal 
Railway  Contract  No.  MR-907-R2,  Presidio  Division  Shop  Heating  and 
Ventilation  Modification  in  the  amount  of  $138,000.00  to  O'Keeffe  - 
Mikumo  Company,  Inc.,  1050  T  Revere  Street,  San  Francisco,  CA  who  was 
deemed  to  be  the  lowest  responsible  and  qualified  bidder  prior  and 
subsequent  to  the  application  of  the  provisions  of  City  Ordinance  No. 
139-84,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


APRIL    2  3  1985 


ACTING  Secretary,  Public  Utilities  Commission 


23S 


PUBLIC   UTILITIES  COMMISSION 


CITY  AND  COUNTY  Or  SAN  FRANCISCO 


85-0152 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 


Water  Department  Corjtract  No.  1905R,  8-Inch  Ductile  Iron  Main 
Installation  in  Fell  Street  between  Baker  and  Polk  Streets,  in  the  net 
amount  of  $690,800.00  to  Homer  J.  01  sen,  Inc.,  West  Bay 
Contractors-Engineers,  Inc.,  and  F.  Ferrando  and  Co.,  (A  Joint  Venture), 
1275  Michigan  Street,  San  Francisco,  CA  94107  as  the  lowest  responsive 
bidder,  and  rejects  all  other  bids  for  the  work. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL       2  ^  1985 


ACTING  Secretary, 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  IAN  FRANCISCO 


SS-©1S3 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1906,  8-Inch  Ductile  Iron  Main  Installation  in 
16th  Street  between  Guerrero  and  Folsom  Streets,  in  the  net  amount  of 
$271,280.00  to  E.  Mitchell,  Inc.,  993  Tennessee  Street,  San  Francisco, 
CA  94107  as  the  lowest  responsive  bidder,  and  rejects  all  other  bids 
for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL       2  3.1085 

ACTING  ~Secretary  ~F*blic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0154 


RESOLUTION  No 


WHEREAS,    this    modi  f  icatior.    represents    a    change    to    the    MR  820 
contract,  and 

WHEREAS,   this   represented  final   adjustments  to  four  Force  Account 
Modi fications; now  therefore  be  it 

RESOLVED,    that   this  Commission   approve   a    Credit   Modification  to 

adjust    funds    in    the    amount  of    $(19,131.43)    as    set    forth    in  Contract 

Modification  No.  68  to  Municipal  Railway  Contract  MR  820, 
Mechanical  Components. 


mmfrSecretary,  Puttie 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY   OF   SAN  FRANCISCO 


85-9155 

RESOLUTION  No  


WHEREAS,  this  modification  represents  a  change  to  the  MR  820 
contract;  and 

WHEREAS,  this  change  revised  data  system  drawings  to  refine  safety- 
related  circuiting  signals  and  hatch  numbers;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $3,833.00  for  this  additional  work  as  set  forth 
in    Contract    Modification    No.    69  to    Municipal  Railway 

Contract  MR  820,  Cable  Car  Rehabilitation,  Mechanical  components. 


— 1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL       2  3  1985 


ACTING  Secretary,  rublic  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-015ti 

RESOLUTION  No  


WHEREAS,  this  modification  represents  a  change  to  the  MR  820 
contract,  and 

WHEREAS,  this  added  a  floor  mounted  1n  lieu  of  pole  mounted  power 
meter  for  traffic  at  Hyde  and  Pacific  streets,  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $2,223.00  for  the  additional  work  as  set  forth 
in  Contract  Modification  No.  70  to  Municipal  Railway  Contract 

MR  820,  Mechanical  components. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


APRII     2  3  1985 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


8S-0157 

RESOLUTION  No  


WHEREAS,    this   modification    represents    a    change    to    the   MR  820 
contract,  and 

WHEREAS,    this    added    196    design    hours    to    the    design    of  the 
Holdback/Rewind  equipment,  therefore  be  1t 

RESOLVED,   that   this   Commission   approve   a    Debit   Modification  of 
$9,802.00  for  the  additional  work  as  set  forth  1n  Contract  Modification  No.  71 
to    Municipal     Railway    Contract    MR    820,  Mechanical 

Components. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  I     APRIL       2  3  BBS  


ACTING  Secretary,  Put 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTV  OF  SAN  FRANCISCO 


8SHM.S8 

RESOLUTION  No  . 


WHEREAS,  this  modification  represents  a  change  to  the  MR  820 
contract,  and 

WHEREAS,  this  revised  part  of  the  tension  carriage  equipment  through 
design  changes  and  Muni  requested  additions,  now  therefore  be  1t 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $39,342.00  for  the  additional  work  as  set  forth 
1n  Contract  Modification  No.  72  to  Municipal  Railway  Contract 

MR  820,  Mechanical  Components. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  k    APRIL      2  3  1985 

ACTING  Secretary,  Mlic  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0159 

RESOLUTION  No  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  698,  Reconstruct  Manholes-Mission  Street,  as 
satisfactorily  completed,  approves  Credit  Contract  Modification  No.  1  in 
the  amount  of  $4,251.22,  and  authorizes  final  payment  in  the  amount  of 
$4,133.78  to  the  Contractor,  Stacy  and  Witbeck,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  APRIL     2  3  1985 

ACTINO  Secretary,  ^Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  SAN  FRANCISCO 

RESOLUTION  NO  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  842,  Improvements,  Motor  Coach  Facility, 
Army  Street,  Phase  I,  as  satisfactorily  completed;  approves  Credit 
Contract  Modification  No.  1-A  in  the  amount  of  $1,021.54;  authorizes  an 
extension  of  time  for  unavoidable  delays  of  8  calendar  days;  and 
authorizes  final  payment  in  the  amount  of  $500.00  to  the  Contractor, 
Van-Mulder  Sheet  Metal,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   APRIL      2  6  1985 

ACTINQ  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85^0161 

RESOLUTION  No  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1884,  Anchor  Pipes  in  Calaveras  and  San 
Andreas  (#2)  Tunnel,  Alameda  and  San  Mateo  Counties,  as  satisfactorily 
completed;  authorizes  an  extension  of  time  for  unavoidable  delays  of  10 
working  days,  and  authorizes  final  payment  in  the  amount  of  $24,033.04 
to  the  Contractor,  Pacific  General  Engineering  Corporation. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


APRIL     2  3  1985 


ACTING  Secretary,  PubHc 


PUBLIC   UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0162 


RESOLUTION  No 


WHEREAS,  The  Cable  Car  Resident  Coupon  Book  is  the  most  practicable 
way  to  allow  residents  to  use  the  cable  car  system  for  occasional  trips 
at  the  base  fare  of  60  cents  a  ride;  and 

WHEREAS,  The  Cable  Car  Resident  Coupon  Book  contributes  to  faster 
cable  car  operations  and  resulting  lower  operating  costs  by  reducing 
fare  payment  transactions  aboard  cable  cars;  and 

WHEREAS,  Private  vendors  are  an  important  element  in  the  Cable 
Car  Coupon  Book  distribution  system;  and 

WHEREAS,  It  is  estimated  that  the  cost  of  selling  the  Coupon  Book 
is  25  cents  per  book;  now,  therefore,  be  it 

RESOLVED,  Upon  completion  of  an  agreement  between  each  vendor 
and  the  Public  Utilities  Commission  whereby  the  vendor  shall  comply 
with  the  operating  requirement  identified  in  the  contract,  the  vendor 
shall  receive  commission  at  the  rate  of  twenty- five  cents  (25<0  per 
Cable  Car  Resident  Coupon  Book. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


APRIL     2  3  1985 

 CD — T7 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO  


WHEREAS,  the  Public  Utilities  Ctarmission,  in  its  management  and 
operation  of  the  Municipal  Railway,  is  no  longer  in  need  of  certain 
radio  and  electronic  equipment;  and 

WHEREAS,  it  is  in  the  public  interest  that  such  equipment  be 
used  to  educate  and  train  electronics  technology  students;  and 

WHEREAS,  Chabot  College  would  like  to  take  possession  of  such 
equipment  to  educate  and  train  its  students;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  authorizes  the  General  Manager  of 
the  Public  Utilities  Commission  to  enter  into  a  "permanent  loan  agree- 
ment" with  Chabot  College  for  the  loan  of  specified  surplus  radio 
and  electronics  equipment . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   APRIL     2  3  1985 


ACTlUdSecretarv 


^Secretary,  fjtblic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0164 


RESOLUTION  No 


WHEREAS,  This  Commission  is  committed  to  the  provision  of  a  compre- 
hensive coordinated  program  of  paratransit  services,  and 

WHEREAS,  The  current  program  of  paratransit  services  has  successful- 
ly met  all  its  stated  objectives,  and 

WHEREAS,  The  Commission  desires  to  achieve  even  greater  efficiency 
in  the  paratransit  program  through  the  centralized  management  of  all 
services  and  functions  including  financial  administration,  and 

WHEREAS,  Human  Resources  Corporation,  Inc.,  is  presently  providing 
paratransit  brokerage  services  pursuant  to  an  agreement  with  City  dated 
July  1,  1983  as  amended  October  4,  1983  and  July  1,  1984,  and 

WHEREAS,  Funding  for  this  Agreement  will  be  made  available  through: 
liquidating  current  contracts  with  paratransit  providers;  Commission  on 
Aging,  an  approved  inter  county  grant;  and,  85-86  operating  funds;  and 

WHEREAS,  This  Agreement  is  subject  to  the  final  appropriation  from 
the  General  Fund  for  Fiscal  Year  1985-86  in  accordance  with  the  provi- 
sions of  the  Charter;  and 

WHEREAS,  Said  paratransit  Broker  is  best  equipped  to  manage  a 
centralized  comprehensive  coordinated  program  of  paratransit  services, 
NOW,  THEREFORE,  BE  IT 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  approves  and 
authorizes  execution  of  that  Third  Supplemental  Agreement  in  Modification 
of  its  Paratransit  Broker  Agreement  with  the  Human  Resources  Corporation, 
Inc.  to  provide  for  the  centralized  management  and  provision  of  all 
paratransit  services  for  the  period  May  1,  1985  to  June  30,  1986,  for  the 
amount  of  $3,883,189,  a  copy  of  which  Third  Supplemental  Agreement  is  on 
file  with  the  Commission's  Director  of  Elderly  and  Handicapped  Programs, 
AND  BE  IT  FURTHER 

RESOLVED,  That  this  Third  Modification  to  the  Agreement  with  the 
Human  Resources  Corporation  will  not  become  effective  until  the  existing 
Agreements  with  the  seven  (7)  paratransit  service  providers  are  fully 
terminated  in  accordance  with  the  direction  of  the  City  Attorney,  AND  BE 
IT  FURTHER 

RESOLVED,  That  in  the  event  this  Commission  provides  additional 
funds  to  increase  Broker  Services  to  the  Elderly  &  Handicapped  para- 
transit dependent  clients,  and  said  funds  are  certified  to  by  City's 
Controller,  the  General  Manager  is  hereby  authorized,  without  additional 
modification  of  this  agreement  by  Commission,  to  use  said  funds  to  in- 
crease the  Brokerage  Services  for  paratransit  dependent  clients  as 
further  provided  in  Appendix  A  attached  to  said  Third  Supplemental 
Agreement . 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


0300F 


at  its  meeting  of 


APRIL     2  3  1986 


ACTING  Secretary,  PtU 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0165 

RESOLUTION  No  


WHEREAS,  Part  of  the  current  outbound  route  of  the  26-VALENCIA  is  via 
Palmetto  Avenue,  Junipero  Serra  and  19th  Avenue;  and 

WHEREAS,  There  is  extensive  speeding  traffic  on  Junipero  Serra  Boulevard 
where  northbound  traffic  exits  Highway  280  and  continues  onto  Highway  1, 
which  adversely  affects  the  26-VALENCIA  by  imposing  a  delay  of  several 
minutes  at  morning  peak  periods  and  by  creating  a  safety  hazard  for  buses 
negotiating  the  right  turn  from  Palmetto  onto  Junipero  Serra;  and 

WHEREAS,  MUNI  staff  estimates  that  delays  of  up  to  3  to  5  minutes  per 
trip  could  be  avoided,  thereby  enhancing  schedule  reliability,  by  rerouting 
the  26-VALENCIA  to  operate  in  the  outbound  direction  via  the  current  route 
as  far  as  Alemany  Boulevard,  then  via  Arch  Street  and  Brotherhood  Way  to 
Junipero  Serra  where  it  would  resume  the  current  route;  and 

WHEREAS,  Additional  costs  would  otherwise  be  incurred  to  provide  a 
new  schedule  which  can  reliably  be  maintained;  and 

WHEREAS,  Few  if  any  passengers  would  be  adversely  affected  by  the 
elimination  of  two  lightly  used  stops;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Municipal  Railway 
to  reroute  line  26-VALENCIA  as  follows: 

Regular  route  to  Alemany  Boulevard,  thence  via  Alemany,  Arch, 
Brotherhood  Way  to  Junipero  Serra  and  thence  via  regular  route; 
and,  be  it  further 

RESOLVED,  That  this  Commission  respectfully  requests  the  Board  of 
Supervisors,  in  accordance  with  Section  3.595  of  the  City  Charter,  to  not 
disapprove  the  discontinuance  of  service  on  Alemany  Boulevard  between  Arch 
Street  and  St.  Charles  Avenue,  on  Palmetto  Avenue  between  St.  Charles  Avenue 
and  Junipero  Serra  Boulevard,  and  on  Junipero  Serra  Boulevard  between  Palmetto 
Avenue  and  Brotherhood  Way. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   '     APRII  231985 

ACliti$ecretary,  PMc  Utilities  Commission** 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-G16H 

RESOLUTION  No  


WHEREAS,   The  Public  Utilities  Commission  is 
authorized  to  receive  gifts  on  behalf  of  the  City  and 
County  of  San  Francisco;  and 


WHEREAS,  At  this  time  the  Public  Utilities 
Commission  wishes  to  establish  a  special  award  fund  to 
enhance  morale  and  performance  of  employees  in 
departments  and  bureaus  under  its  jurisdiction;  and 


WHEREAS,  The  establishment  of  the  Public  Utilities 
Commission  Awards  Fund  will  authorize  the  Public 
Utilities  Commission  to  accept  monetary  donations, 
property  and  personal  services;  and 


WHEREAS,  The  money,  property,  and  personal 
services  comprising  the  Public  Utilities  Commission 
Awards  Fund  shall  be  used  and  expended  for  such  purposes 
as  determined  by  the  General  Manager  of  Public  Utilities 
Commission;  now  therefore  be  it 


RESOLVED,  That  this  Commission  hereby  request  the 
Board  of  Supervisors  to  make  an  amendment  to  Chapter  10 
of  the  San  Francisco  Administrative  Code  by  adding 
Section  10.109-7  relating  to  the  establishment  and 
administration  of  a  Public  Utilities  Awards  Fund. 


673A 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  *PRfL       2  3  1985 


ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0167 


RESOLUTION  No 


WHEREAS,  Federal  funding  agencies  require  that 
third  party  contract  audits  be  performed  when  federal 
funds  are  spent;  and 

WHEREAS,  Approximately  25  professional  service 
contracts,   15  revenue  agreements,  and  5  construction 
contracts  will  require  audits  by  June  30,   1986;  and 

WHEREAS,   The  PUC  Internal  Audit  staff  can  handle 
only  a  portion  of  these  audits  due  to  location  and  timing 
considerations;  and 

WHEREAS,  A  contract  was  previously  awarded  to 
Touche-Ross  for  $100,000  for  analytical  and  audit 
services,   expiring  December   30,   1984;  and 

WHEREAS,  The  unspent  portion  of  that  contract 
(approximately  $45,000)  together  with  an  additional 
$25,000  would  be  required  to  perform  the  necessary 
audits;  and 

WHEREAS,   Sufficient  funds  are  available  in  the 
Finance  Bureau  operating  budget  to  cover  these 
requirements;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission 
authorizes  the  General  Manager  to  modify  the  existing 
contract  with  Touche-Ross  to  increase  it  by  $25,000  to  an 
amount  not  to  exceed  $125,000,  and  to  extend  the 
expiration  date  of  the  contract  to  June  30,  1986. 


AC/rs/0830A 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


APRIL     2  3  1985 


KT^VSecretory,  P 


ublic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


85-0168 

RESOLUTION  No  


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain 
real  property  being  utilized  as  a  pipeline  route  under  the  jurisdic- 
tion of  the  San  Francisco  Water  Department  in  Santa  Clara  County;  and 

WHEREAS,  THE  WESTERN  PACIFIC  RAILROAD  COMPANY,  a  Delaware 
Corporation,  desires  to  lease  a  portion  of  said  pipeline  route  from 
City  for  purposes  of  parking  and  landscaping;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  execution  of  1.36  acre,  more  or 
less,  lease  to  THE  WESTERN  PACIFIC  RAILROAD  COMPANY,  for  the  purposes 
of  parking  and  landscaping  as  set  forth  in  lease  (copy  of  which  lease 
is  on  file  with  the  San  Francisco  Water  Department)  of  certain  property 
under  the  jurisdiction  of  the  San  Francisco  Water  Department,  located 
in  Santa  Clara  County  (San  Francisco  Water  Department  Drawing  No. 
B-4375-1)  for  a  term  of  ten  (10)  years  subject  to  the  cancellation 
provision  (set forth  in  Section  2  of  the  lease),  commencing  April  1, 
1985,  and  terminating  March  31,  1995,  at  an  initial  annual  rental 
of  $14,700.00  subject  to  annual  adjustment  to  be  increased  in  direct 
proportion  to  any  percentage  increase  (maximum  10%  per  year)  in  the 
Consumer  Price  Index  (C.P.I.) ,  plus  payment  of  taxes  and  assessments 
thereon . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL       2  3  1985,   

-  7  •    ^5  H 

ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8 A N  FRANCISCO 

85-f016?i 

RESOLUTION  No  


WHEREAS,  That  certain  0.8  acres  of  City  owned  land  being  a 
portion  of  Parcel  69,  Alameda  County  Lands,  according  to  San  Francisco 
Water  Department  records  and  as  shown  on  attached  drawing  B-4376,  is 
recommended  to  be  declared  surplus  and  offered  for  sale  to  EVH  Partner- 
ship, and 

WHEREAS,  The  EVH  Partnership  has  made  an  offer  of  $200,000 
to  acquire  subject  property,  and 

WHEREAS,  The  Director  of  Property  recommends  the  $200,000 
offer  represents  fair  market  value  and  recommends  acceptance;  now 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  subject 
property  to  be  declared  surplus  to  Water  Department  needs  and  authorizes 
the  Director  of  Property  to  prepare  the  necessary  legislation  for  enact- 
ment by  the  Board  of  Supervisors  to  consummate  the  execution  of  the  sale. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    APRIL       2  3  1985 

\  f) — Cr— f>  


ACllHQSecretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-017O 

RESOLUTION  No  


WHEREAS,  The  City  of  Pleas  an  ton  has  submitted  a  proposed 
stipulation  for  judgment  in  Condemnation  Action  No.  H-55397-5  to 
acquire  in  easement  certain  portions  of  City's  owned  property 
under  the  jurisdiction  of  the  San  Francisco  Water  Department  for 
sewer  purposes;  said  acquisition  as  shown  on  Drawing  No .  C-1181;  and 

WHEREAS,  The  City  of  Pleasanton  accepts  the  City's 
Director  of  Property  appraisal  of  $7,300.00  as  the  fair  market 
value  of  the  easement;  and 

WHEREAS,  The  proposed  judgment  have  been  reviewed  and 
approved  by  the  Water  Department;  now,  therefore  be  it 

RESOLVED,  That  in  that  certain  Eminent  Domain  Action 
entitled  "City  of  Pleasanton  vs.  City  and  County  of  San  Francisco, 
et  al",  Alameda  County  Superior  Court  Case  No.  H-55397-5,  the  City 
Attorney  is  hereby  authorized  to  stipulate  to  a  judgment  in  condem- 
nation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  ,v,        o,  ■    APRIL    2  3  1985  

ACTING  Secretary,  FUttilic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dl ANNE  FEINSTEIN,  Mayor 

RUOOLF  NOTHENBERG.  General  Monogor 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


April  25,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
a  personnel  matter  on  Tuesday,  May  14,  1985,  at  1:30  P.M.,  in  Room 
287,  City  Hall,  San  Francisco,  California. 


By  order  of  the  Public  Utilities  Commission. 

GAIL  JOHNSON 
Acting  Secretary 


GJ:clf 

cc:    R.  Nothenberg 
T.  Poulas 
M.  Dow 


287  CITY  HALL  -  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)  558-4986 


MONTHLY  REPORT  OF  MARCH  ACTIVITIES 


May   8,  1985 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager,   Public  Utilities  Commission 

FROM:         General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  March  amounted  to  19.0  billion  gallons  or  72.4%  of 
capacity.     This  is  more  than  the  16.6  billion  gallons  and  62%  of 
capacity  in  storage  at  the  end  of  February.       The  storage  is  still 
below  normal  however  with  present  storage  there  should  be  no  problem 
satisfying  demand.     For  the  Suburban  system  as  a  whole,  storage 
amounted  to  53.1  billion  gallons  and  70.8%  of  capacity  compared  to 
48.0  billion  gallons  and  64%  of  capacity  at  the  end  of  last  month. 

Significant  Events 

Six  events  during  the  month  of  March  demonstrate  the  range 
of  unusual  activities  performed  by  the  Department  in  the  course  of 
performing  day-to-day  operational  and  administrative  functions. 

(1)  Following  the  report  by  Jim  Cooney,  Manager  of  the  City 
Distribution  Division,  to  PUC  Safety  Officer,  Michael  Schneider, 
concerning  the  storage  of  drums  at  University  Mound  Reservoir,  the 
Water  Quality  Division  conducted  water  quality  sampling  to  verify 
the  integrity  of  our  water  supply.     Samples  were  taken  at  the 
reservoir,  which  lies  at  an  elevation  higher  than  the  storage  site, 
and  from  a  home  with  plastic  service  connection  downhill  from  the 
reservoir.     Samples  were  analyzed  at  a  private  outside  laboratory 
and  at  the  California  Department  of  Health  Services  laboratory. 
Findings  from  those  analyses  allowed  the  Department  to  conclude  that 
the  storage  operation  had  not  contaminated  our  supply. 

(2)  On  March  8,  a  meeting  was  held  with  the  East  Bay 
Regional  Park  District  to  discuss  issues  concerning  their  lease  of 
Water  Department  land  in  Alameda  County.     Subsequent  meetings  and 
correspondence  with  the  Park  District  established  the  activities  and 
schedules  necessary  to  satisfy  Water  Department  needs  related  to 
security  and  conformance  with  lease  conditions. 
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Significant    Events    (Cont . ) 


(3)  Water   Department   staff,    under   the  direction   of  Robert 
Vasconcel los  ,   have  begun  preparation  of   the  Water  Department's 
position   regarding  development  of  the  Apperson  Ridge  Quarry  by 
Oliver  deSilva,    Inc.     Steady  progress   is  now  being  made  in  dealing 
with  the  issues  of  concern  to  the  Department. 

(4)  Supervisor  Nancy  Walker  was  given  a  tour  of  the 
system,   including  the  City,  Alameda  County  and  San  Mateo  County 
facilities  and  watershed  lands.     Anson  Moran  participated  in  this 
tour  and  a  follow-up  tour  will  be  scheduled  to  provide  Supervisor 
Walker  additional  familiarity  with  areas  she  found  especially 
interesting . 

(5)  Finally,  the  Water  Department  conducted  an  Earthquake 
Drill  on  March  19.     The  entire  Department  participated  in  this 
drill,  which  included  field  response  to  simulated  conditions  such  as 
the  loss  of  major  transmission  pipelines  in  the  South  Bay  and  on  the 
Peninsula,  loss  of  radio  transmission  at  the  Sunol  Office,  chlorine 
leaks,  main  breaks  at  several  locations  in  the  City  and  shut  down  of 
the  San  Andreas  Water  Treatment  Plant. 

(6)  Of  equal  or  greater  significance  is  the  context  of 
disaster  preparedness  in  the  Department's  response  to  a  leak  in  a 
critical  valve  near  the  College  Hill  Reservoir.     Leak  repair  at  the 
location  of  the  aging  (late  1800's)  valve  required  removing  the 
College  Hill  Reservoir  from  service.     Normal  measures  were  taken  to 
notify  San  Francisco  General  Hospital,  St.  Luke's  Hospital  and  other 
critical  customers,  and  prudent  actions  were  taken  to  notify  the 
public  at  large,  via  the  media.     Necessary  field  activities  were 
planned  in  advance  and  carried  out  smoothly,  according  to  the 
schedule  developed.     No  loss  of  service  and  no  service  complaints 
were  experienced  from  the  significant  area  of  the  City  potentially 
affected  by  this  emergency  operation. 

Significant  Long  Range  Activities 

During  March  a  variety  of  activities  were  initiated  that 
relate  to  maintaining  the  viability  and  strength  of  the  Department 
in  meeting  future  operational  and  administrative  demands,  and  to 
building  the  solid  foundation  needed  to  attain  the  Department's  long 
range  objectives. 

1.     Considerable  progress  was  made  toward  obtaining  a 
contract  with  Mr.   Rudolph  Metzner  for   initial  work  related  to  the 
joint  Water  Department  and  Hetch  Hetchy  Resources  Plan.  Under 
Robert  Vasconcel los '  overall  administration,  the  schedule  places 
emphasis  on  developing  water  demand  projections,  automating 
Department  records  to  support   future  analysis,  evaluating  and 
summarizing  previous  facilities  studies  and  providing  input  to  the 
AB797  Water  Management  Plan.     Work   is  to  begin  in  late  April. 


-2- 


Significant   Long  Range  Activities  (Cont.) 

2       The  Acting  General  Manager  called  a  meeting  of  Water 

Separtment-s  in-house  project  Jd.SSnn"t"S™r.deq«.te 

management  plans  for  these  important  projects. 

t      Water  Department  vacancies  and  exam  priorities  were 

^rposftionrrlcoimendk^in  the  Watershed  Management  Study. 

4.     Following  nine  months  of  service  with  the  Department , 
the  Acting  General  Manager  conducted  an  assessment  of  the  Water 

1    iayto-day  functions  are  performed  especially 

levels  within  the  organization. 

Two  significant  actions  were  taken  to  address  both  the  lack 


Significant   Long   Range  Activities  (Cent.) 

Following  completion  of  this  activity,  and  implementation 

to  provide  in  the  past. 

These  significant  long-range  activities  reflect  the 
Departments  efforts  to  deal  ^^ematically  and  effe ctxvely  wxth  ^ 

historically  exhibited. 
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Water  Supply 


Hetch  Hetchy  water  import:  An  average  of  235.5  million 
gallons  per  day  (MGD)   for  the  month  of  March. 

Sunol  Valley  Filtration  Plant  treat ed  33 . 1  MGD . 
San  Andreas  Filtration  Plant  treated  54.1  MGD. 


3.     Consumption  (MGD  average): 


March  1985 
March  1984 

March  1985 
March  1976 


216.5) 
203.3) 

216.5) 
240.1) 


12  months  preceding 


April  1,  1985 
April  1,  1984 


263.6) 
250.9) 


6.5  percent  more 
9.8  percent  less 

5.1  percent  more 


Storage  (million  gallons)  as  of  April  1: 

1984  iMi 
Alameda  Div.   (Capacity  48,014) 
41,343  34,184 
Peninsula  Div.   (Capacity  29,783) 
20,242  19,114 
Total   (Maximum  Capacity  77,797) 
61,585  53,298 


Increase 
Decrease 


7,159 


1,128 


8,287 


%  Full 
Capacity 


71 


64 


69 
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wonHalism  and  Trespassing 


On  the  Peninsula  watershed  vandal .  damaged  f  f^J 
iocations  and  locks  "f?.8*^^™  |tgns  were  stolen  or 
locations.     A  »"5t°of  vaSda!is:  ?epai?s  was  $1  ,300.00.     A  total 
*?,t8r70??eip.«.rs".r2  evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing 
different  locations  along  Calaveras  Ro^.     1  in  Milpitas.  A 

were  stolen  from  two  gates  along  the  rxgh  q£  vandalisra 

£ie.gr»oa«i;n.S  for|ls00d00!S  A  toLl  of  98  trespassers  were 
evicted  during  the  month. 


1985  To  Date 


Net  Paying  Sales 

March 
1985 

$3,817,344  $41,200,845 

Actual 

3,553,438  39,806,433 

Estimated 

263,906  1,394,412 

Increase/Decrease 

7  4  3  3.50 

Increase/Decrease 


Leases  and  Permits 


pay  in 
February . 


Santa  Clara  Sand  and  Gravel  ^'yus'.^ 

Sunol  Golf  Course  9',486.30 

Crystal  Springs  Golf  Course  32  560.00 
Mission  Valley  Rock 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  11 

vehicles . 
Vehicle  Accidents 

During  the  month  of  March  there  were  8  accidents,  3  of 
which  were  possibly  avoidable. 

Industrial  Accidents 

There  were  3  lost-time  injuries  in  March, 
total  of  12  for  the  calendar  year. 


There  is  a 


Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 


Meter  Repairs 


CDD  -  all  sizes 


March 
1985 


218 

March 
1985 

53 
15 


Fiscal  Year 
1984-85 


2,537 

Fiscal  Year 
1984-85 

733 
131 


Peninsula  (inspected  and 
repaired  as  needed) 

Flushing 

Flushing  was  conducted  in  the  Sunset  Reservoir  zone  in 
the  areas  bounded  by  Turk  on  the  north,  Merritt  on  the  west, 
Elizabeth  on  the  south  and  Buchanan  on  the  east. 


Mains  (all  sizes),  lineal 
feet 


March 
1985 


148,200 


Fiscal  Year 
1984-85 


1,333,200 
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HETCH       HETCHY       WATER       A  II  D  POWER 


MEMORANDUM 


May  21,  1985 


TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  T.  L.  CHUNG 

Deputy  General  Manager 


SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

May  22,   1985  marked  only  the  second  time,   since  completion  of  the  Cherry- 
Eleanor  Diversion  Tunnel  in  1960,   that  the  tunnel  gate  had  to  be  closed  before 
Lake  Eleanor  commenced  spilling.     Generally,  Lake  Eleanor  fills  and  spills 
long  before  Lake  Lloyd  reaches  the  spillway  elevation  at  Eleanor.     We  believe 
that  this  unusual  condition  is  the  result  of  a  combination  of  having  very 
little  snow  cover  at  the  lower  elevations  and  an  early  melt  from  the  snowpack 
at  the  higher  elevations  of  the  Cherry-Eleanor  Watershed. 

1985  will  be  remembered  as  a  "dry"  year.     The  April- July  runoff  forecast 
for  the  Tuolumne  watershed,  based  on  the  May  1  snow  surveys,   is  only  68  percent 
of  normal.     Because  of  the  early  runoff,   the  revised  forecast  is  that  Hetch 
Hetchy  will  probably  fill  —  or  close  to  it  —  earlier  than  normal. 

During  the  month  of  April,   the  Motive  Power  Division  delivered  6,514,000 
kilowatthours  of  energy  to  the  Municipal  Railway.     This  is  a  reduction  of 
about  one  percent  in  power  consumption  for  the  same  month  last  year. 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Capacity  in 

Storage  in 
Acre-Feet  on 

Percent 
of 

Storage  in 
Acre-Feet  on 

Percent 
of 

Reservoir 

Acre-Feet 

May  1,  1985 

Capacity 

May  1,  1984 

Capacity 

Hetch  Hetchy 

360,400 

165,824 

46 

277,650 

11 

Lake  Lloyd 

273,345 

153,706 

56 

182,250 

67 

Lake  Eleanor 

27,100 

7,401 

27 

19,239 

71 

660,845 

326,931 

49 

479,139 

73 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  for  the  month  of  April 
remained  at  240  mgd  by  the  use  of  San  Joaquin  Pipelines  2  and  3,  both  at  full 

capacity. 

Power  Production 

During  the  month  of  April,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouse  generated  43.390,   55.299  and  56.767  million  kilowat thours ,  respectively, 
for  a  total  of  155.456  million  killowatthours ,  having  a  value  in  excess  of 
$2,600,000. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
2:00  P.M. 
May  14,  1985 

COMMISSIONERS 
Louis  J.   Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M.  Sanger 
Nancy  C.  Lenvin 
Joseph  F.  Barletta 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Gail  Johnson 
ACTING  SECRETARY 


85-069 


Call  to  Order:     2:05  P.M. 


Present:       Vice  President  H.  Welton  Flynn,   Commissioner  John  Sanger, 
Commissioner  Nancy  Lenvin,  Commissioner  Joseph  Barletta 

Absent:         President  Louis  Giraudo 

Vice  President  H.  Welton  Flynn  presided. 


The  Minutes  of  the  regular  meeting  of  April  23,   1985  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0171        MR    Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$225,864.67. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0172         MR     Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$109,400.54,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  April  1985. 

VOTE:     Ayes  -  Flynn,   Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0173         MR     Approving  compromise  settlements  in  the  amount  of 
$813.50  and  collections  in  the  amount  of  $3,203.79 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,   for  the 
month  of  April  1985. 

VOTE:     Ayes  -  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0174         HH     Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.   HH-752,   Slope  Protection  at  Kirkwood 
Penstock  Valve  House. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


85-070 


On  motion  of   Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0175         HH     Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.   HH-757,   Kirkwood  Powerhouse  Addition. 

VOTE:     Ayes  -  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Levin,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

85-0176        MR    Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.  MR-924,  Various  Locations,  Facilities 
Security  Improvements. 

VOTE:     Ayes  -  Flynn,  Sanger,   Lenvin,  Barletta 


85-0177         WD     Awarding  Water  Department  Contract  No.  WD-1921, 

Repaving  of  Street  and  Sidewalk  Openings  for  the  San 
Francisco  Water  Department  for  the  Fiscal  Year  ending 
June  30,   1986,   Stacy  and  Witbeck,   Inc.   and  San 
Francisco  Grinding  Co.,   Inc.,  A  Joint  Venture, 
Contractor . 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0178         MR     Approving  Credit  Modification  No.   57  to  Municipal 
Railway  Contract  No.   MR-828,   Cable  Car 
Rehabilitation,   Hyde  Street,   in  the  amount  of 
$2,257.91,  W.  R.   Thomason,  Contractor. 

VOTE:     Ayes  -  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 

following  resolution  was  adopted: 

85-0179         MR     Approving  Credit  Modification  No.   69  to  Municipal 

Railway  Contract  No.  MR-830,  Rehabilitation  of  Cable 

Car  Trackway,   Powell  Street,   in  the  amount  of 

$11,106.00,   Homer  J.  Olsen,  Contractor. 

VOTE:     Ayes  -  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0180         MR     Approving  Debit  Modification  No.   73  to  Municipal 
Railway  Contract  No.   MR-820,   Cable  Car 
Rehabilitation,   Mechanical  Components,   for  Force 
Account  work  at  a  cost  of  $29,932.00,  to 
Tutor-Saliba ,  Contractor. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


85-071 


On  motion  of   Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0181         MR     Approving  Debit  Modification  No.    74  to  Municipal 
Railway  Contract  No.   MR-820,   Cable  Car 

Rehabilitation,   Mechanical  Components,   for  additional 
work  at  a  cost  of  $26,494.00,   Tutor-Saliba , 
Contractor . 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0182        MR    Approving  Debit  Modification  No.   75  to  Municipal 
Railway  Contract  No.  MR-820,  Cable  Car 
Rehabilitation,  Mechanical  Components,  for  additional 
work  at  a  cost  of  $47,473.00,  Tutor-Saliba, 
Contractor . 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0183         MR     Approving  Debit  Modification  No.   76  to  Municipal 
Railway  Contract  No.   MR-820,   Cable  Car 
Rehabilitation,   Mechanical  Components,   for  additional 
work  at  a  cost  of  $43,647.00,  Tutor-Saliba, 
Contractor . 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0184         MR     Approving  Credit  Modification  No.   77  to  Municipal 
Railway  Contract  No.   MR-820,   Cable  Car  Trackway 
Rehabilitation,   Mechanical  Components,  Tutor-Saliba, 
Contractor . 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0185        MR     Approving  Debit  Modification  No.   146  to  Municipal 

Railway  Contract  No.   684,   Rehabilitation  of  Cable  Car 
Barn  and  Associated  Trackway,   for  additional  work  at 
a  cost  of  $46,422.00,   Tutor-Saliba,  Contractor. 

VOTE:     Ayes  -  Flynn,  Sanger,   Lenvin,  Barletta 
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On  motion  of   Lenvin,   seconded  by  Sanger,  the 
following   resolution  was  adopted: 

85-0186         MR     Approving  Debit  Modification  No.   147  to  Municipal 

Railway  Contract  No.   MR-684,   Rehabilitation  of  Cable 
Car  Barn  and  Associated  Trackway,   for  additional  work 
at  a  cost  of  $11,500.00,  Tutor-Sal iba ,  Contractor. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0187        MR    Approving  Debit  Modifications  Nos.   148  through  151  to 
Municipal  Railway  Contract  No.  MR-684,  Rehabilitation 
of  Cable  Car  Barn  and  Associated  Trackway,  for 
additional  work  at  a  cost  of  $4,675.89,   Tutor-Sal iba , 
Contractor . 

VOTE:     Ayes  -  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0188         HH     Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.   HH-706,    Intake  Cottages-Replace  Roofs,  as 
satisfactorily  completed;  approving  Credit 
Modification  No.   1  in  the  amount  of  $779.73; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  3  working  days;  and  authorizing  final 
payment  in  the  amount  of  $1,820.39  to  Vernon's 
Roofing,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0189         HH     Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.   HH-707R,   Moccasin  Fish  Hatchery  Supply  Line, 
Tailrace  to  Inlet  Tower,   as  satisfactorily  completed; 
authorizing  a  41-day  extension  of  time;  and 
authorizing  final  payment   in  the  amount  of  $37,833.22 
to  R.   D.   Henderson,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0190        WD     Accepting  work  performed  under  Water  Department 

Contract  No.  WD-1903,   Sunol  Valley  Filtration  Plant 
and  Chlorination  Station,  Replace  Roofs,  as 
satisfactorily  completed;   approving  Credit 
Modification  No.   1  in  the  amount  of  $2,000.00;  and 
authorizing  final  payment  in  the  amount  of  $20,217.50 
to  The  Bryant  Organization,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 
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On  motion  of   Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0191         EC     Authorizing  the  Bureau  of  Energy  Conservation  to 

issue  a  Final  Contract  Payment  Authorization  in  the 
amount  of  $4,500  to  Newcomb  Anderson  Associates  for 
the  provision  of  energy  audits  to  achieve  energy 
conservation  in  Unified  School  District  Facilities. 

VOTE:     Ayes  -  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0192  HH  Rejecting  all  bids  received  for  Hetch  Hetchy  Contract 
No.  HH-735R,  Potrero  and  Presidio  Yards  Control  Cable 
Replacement  and  Related  Work. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0193        E      Requesting  the  Controller  to  approve  a  transfer  of 

funds  in  the  amount  of  $6,000  to  fund  a  work  order  to 
Civil  Service  for  the  development  of  an  examination. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Barletta,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0194        GM     Approving  the  appointment  made  by  the  General  Manager 
of  Public  Utilities,   of  the  General  Manager  and  Chief 
Engineer  of  the  Water  Department,   effective  May  15, 
1985. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0195        GM     Discussion  of  proposed  ballot  statement  on 
fluoridation. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0196         MR     Authorizing  the  General  Manager  of  the  Municipal 

Railway,  or  his  authorized  representative,  to  execute 
permits  allowing  private  parties  to  use  designated 
areas  of  the  cable  car  barn,  for  an  administrative 
fee  of  $800  for  up  to  five  hours  of  occupancy  plus 
$200  for  each  additional  hour  or  fraction  thereof, 
and  a  refundable  cleaning  deposit  of  $500. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 
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On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0197         MR     Requesting  the  Controller  to  transfer  $80,000  from 
Equipment  Maintenance's  Material  and  Supplies  to 
Rental  of  Property  ($50,000)  and  other  Current 
Services  ($30,000)  to  cover  the  additional  funding 
for  renting  space  at  Pier  70  to  house  PCCs  and  diesel 
coaches  and  for  private  towing  services. 

VOTE:     Ayes  -  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0198        MR    Authorizing  the  transfer  of  $42,150  within  the 

Municipal  Railway  for  the  purpose  of  constructing  a 
skid  pad  for  the  training  of  transit  operators. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0199         WD     Authorizing  the  Water  Department  to  advertise  and 
circulate  a  Request  for  Proposals  for  consultant 
assistance  in  conducting  a  water  waste  survey,  leak 
detection  and  other  hydraulic  investigations. 

VOTE:     Ayes  -  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0200         HH     Authorizing  the  Bureau  of  Light,   Heat  and  Power  to 

execute  Amendment  No.  1  to  the  July  1,  1984  agreement 
with  Kingston  Contracting,  Inc.  to  increase  the  limit 
of  payments  from  $373,702.47  to  $473,702.47  through 
June  30,  1985  and  to  extend  the  term  of  Bureau  of 
Light,  Heat  and  Power  Contract  No.  199  for  12  months, 
through  June  30,  1986,  adding  $598,000  for  FY  1985-86 
wor  k . 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0201         E       Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer,   Public  Utilities  Commission,   to  negotiate 
and  execute  a  Professional  Services  Agreement  with 
Bechtel  National,   Inc.,   for  preliminary  engineering 
and  the  preparation  of  an  Environmental  Impact 
Statement  for  Municipal  Railway  Metro  Turnaround 
Facilities,  within  available  funding. 

VOTE:     Ayes  -  Flynn,   Sanger,   Lenvin,  Barletta 
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85-0202         CC     Authorizing  the   40  year   lease  of  Water  Department's 
pipeline  right-of-way  land  located  in  Santa  Clara 
County  to  NELO,   a  California  general  partnership,  for 
the  purpose  of  construction  and  maintenance  of 
parking  areas,  landscaping,  access  and  egress  and  all 
associated  structures  and  improvements  approved  by 
City. 

VOTE:     Ayes  -  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0203        CC    Approving  an  Assignment  of  a  Right-of-Way  Lease  by 
Manco  Tasman  Associates,  Lessee/Assignor,  to  North 
'    Pointe  Business  Park  Owners  Association,  Assignee,  of 
certain  Water  Department  land  located  in  Santa  Clara 
County . 

VOTE:     Ayes  -  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted  in  Executive  Session: 

85-0205         WD     Authorizing  the  Howard,  Rice  law  firm  to  file  an 
amicus  curiae  brief  on  behalf  of  the  City  of  San 
Buenaventura  in  appellate  litigation  entitled,  Hansen 
v.   City  of  San  Buenaventura,   relating  to  rate  setting 
for  sales  of  water;   subject  to  a  limitation  of  $5,000 
for  said  legal  services. 

VOTE:     Ayes  -  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted  in  Executive  Session: 

85-0206         HH     Requesting  the  Board  of  Supervisors  to  approve  the 
interim  agreements  between  City  and  the  Modesto  and 
Turlock  Irrigation  Districts  as  such  agreements  were 
introduced  and  approved  in  the  Finance  Committee  of 
the  Board  of  Supervisors  on  May  8,   1985,  with  a 
modification  to  provide  in  Paragraph  9  of  Appendix  G 
that  the  notice  period  is  to  be  not  less  than  two 
years  and  not  more  than  three  years,  the  exact  amount 
of  time  to  be  negotiated  in  the  final  contract. 

VOTE:     Ayes  -  Flynn,   Sanger,  Lenvin,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


******** 
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Announcement 


Commissioner  Flynn  announced  that  the  Commission  approved  in 
executive  session  on  Tuesday,  April  23,   1985,  a  lease  between  G. 
Armanino  and  Sons,    Inc.   and  the  City  and  County  of  San  Francisco, 
operating  by  and  through  the  Public  Utilities  Commission,  and  a 
sublease  between  Mission  Valley  Rock  Co.   and  G.  Armanino  and  Sons, 
Inc . 

******** 

Item  9  —  Public  Hearing  on  the  1985-90  updates  of  the  Municipal 
Railway's  Short-Range  Transit  Plan  (SRTP)  and  Capital  Improvement 
Program  (CIP). 

Mr.  Douglas  Wright,  Director  of  Planning  and  Development,  Public 
Utilities  Commission,  said  that  the  Municipal  Railway  Short-Range 
Transit  Plan  and  Capital  Improvement  Program  were  calendared  today 
to  obtain  the  comments  of  the  Commission  and  the  public.     They  will 
then  be  scheduled  for  adoption  at  the  first  meeting  in  June  and 
transmitted  to  the  Metropolitan  Transportation  Commission  and  the 
Urban  Mass  Transportation  Administration. 

Commissioner  Flynn  opened  the  public  hearing. 

Ms.   Shirley  Bates,   from  the  Traffic  and  Transportation  Committee  of 
Russian  Hill  Neighbors  said  that  her  group  was  distressed  that  in 
the  evaluation  of  the  existing  system,   there  is  no  plan  for  the  58 
bus  line.     She  said  the  Russian  Hill  Neighbors  would  like  the  58  bus 
line  included  in  the  budget  and  would  like  to  know  why  it  was  not. 

Mr.  Bruce  Marshall,   representing  the  Muni  Coalition,   requested  that 
in  the  future  the  public  be  given  more  time  to  review  the  Municipal 
Railway  Short-Range  Transit  Plan  and  the  Capital  Improvement  Program 
before  the  public  hearing  occurs.     He  stated  that  there  were 
inconsistencies,  which  he  pointed  out,   in  the  subject  documents.  He 
asked  the  following  questions:      (1)   Why  were  there  no  destination 
signs  for   the  24-DIVISADERO  and  other  trolley  coaches?     (2)  Why  has 
there  been  such  a  delay  in  the  project  for  the  extension  of  the 
33-ASHBURY  trolley  route  north  along  Arguello  to  California  Street? 
He  made  the  following  suggestions:     (1)   More  up-to-date  ridership 
statistics  should  be  used.      (2)   The  plan  to  extend  the  J  Line  should 
be  re-evaluated.     (3)   Change  machines  should  be  installed  in  the  Van 
Ness,  Castro  and  Church  Stations. 

Mr.  Norman  Rolfe,  representing  San  Francisco  Tomorrow,  stated  that 
he  did  not  have  enough  time  to  review  the  subject  documents  before 
today's  hearing.     Mr.   Rolfe  raised  questions  about  capacity 
increases  for  Muni.     He  stated  that  the  capacity  increases  which  are 
being  projected  for  Muni  in  the  5-Year  Plan  are  somewhat  less  than 
the  capacity  increases  that  City  Planning  says  are  going  to 
materialize  and  that  are  going  to  be  needed  to  take  care  of 
increased  employment  downtown.     Mr.  Rolfe  suggested  that  Public 
Utilities  Commission  staff  try  to  get  together  with  City  Planning 
and  clarify  this  matter.     He  said  we  would  need  more  cars  to 
increase  Muni  Metro  capacity.     He  asked  why  the  Bayshore  Corridor 
Study  was  dropped  from  Public  Utilities  Commission  plans. 
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Commissioner   Flynn  closed  the  public  hearing. 

Commissioner  Lenvin  suggested  that  people  with  detailed  criticism  or 
problems  with  the  Municipal  Railway  Short-Range  Plan  and  the  Capital 
Improvement  Program  submit  their  comments  in  writing  to  Public 
Utilities  Commission  staff,  with  a  copy  to  the  Commission. 

Commissioner  Sanger  stated  that  he  would  like  to  see  a  written 
response  to  comments  made  today  by  the  Muni  Coalition,  San  Francisco 
Tomorrow,  and  others. 

Commissioner  Flynn  said  that  the  questions  raised  by  the  speakers 
are  pertinent  and  should  be  answered.     He  also  said  that 
organizations  on  our  mailing  list  should  be  given  ample  notice  of 
public  hearings. 

Mr.  Wright  responded  that  staff  sent  out  public  hearing  notices  to 
150  organizations  about  two  weeks  ago.     Further  the  subject 
documents  have  been  available  for  one  to  two  weeks. 

Commissioner  Lenvin  expressed  concern  about  the  notion  that 
financial  payback   is  the  only  criterion  to  be  used  in  the  selection 
of  the  lines  to  be  electrified.     She  said  she  was  opposed  to  passing 
a  5-year,   or  even  a  short-range,   plan  that  seems  to  make  some 
selections  about  where  and  how  we  are  going,   in  terms  of  selecting 
lines  for  electrification. 

Mr.  Wright  responded  that  the  vehicle  plan  beyond  three  years  is  not 
very  specific  and  that  there  is  flexiblity  in  terms  of  type  of 
vehicle,   and  even  the  mode. 

Commissioner  Lenvin  suggested  that  the  whole  electrification  project 
issue  be  brought  back  to  the  Commission  for  review. 

Mr.  Wright  said  that  the  Vehicle  Plan  in  the  5-Year  Plan  does  not 
get  route  specific  in  terms  of  electrification. 

Commissioner  Sanger  suggested  that  staff  send  out  a  notice  to  every 
neighborhood  organization  in  the  City  stating  which  lines  are  being 
considered  for  electrification  and  requesting  any  comments  on  lines 
which  are  not  on  the  list  for  consideration. 

The  public  hearing  was  continued  to  May  28,  1985,  to  give  the  public 
more  time  to  review  the  subject  documents. 

******** 

Item  10  —  Authorizing  the  General  Manager  of  Public  Utilities  to 
submit  a  Request  for  Proposals  from  private  firms  to  design, 
install,   and  maintain  a  maximum  of  1000  commercial  and 
non-commercial  transit  shelters  along  Municipal  Railway  routes. 

Commissioner  Sanger  expressed  concern  about  the  lack  of  competition 
in  the  650-shelter  minimum  package.     He  said  that  when  this  matter 
first  came  before  the  Commission  earlier  this  year,   he  had 
commented,   and  thought  the  Commission  agreed,   that  the  PUC  would 
look  for  competitive  bidding  on  the  basis  of  non-advertising  to 
advertising  shelters  since  it  was  not  the  objective  of  the 
Commission  or   the  City  to  make  money.     That  competitive  criterion  is 
not  in  the  proposal  regarding  anything  below  the  minimum.     He  feels 
this  is  wrong  and  that  the  Commission  runs  two  risks,  which  are  in 
opposite  directions,  and  that  only  the  market  would  determine  which 
way  it  comes  out.     One  possible  risk  is  that  everyone  bids  the 
minimum;  we  don't  get  any  competition  on  that,   but  the  market  would 
have  actually  allowed  us  to  get  a  higher  ratio  of  non-advertising  to 
advertising  through  a  competitive  process.     The  opposite  risk  is 


85-078 


that  no  one  can   financially  afford  what's  being  shown   in  the 
program,   but  everyone  bids,   and  then  we  find  ourselves  in  an  area  of 
inevitable  renegotiation  with  whomever  was  selected  because  it  turns 
out  to  be  financially  unacceptable  to  meet  the  minimum  ratio 
depending  on  the  specific  locations  that  get  approved  through  the 
permit  process.     Commissioner  Sanger  stated  that  the  market  should 
determine  what  the  feasible  ratio  is,  and  it  should  be  insured  that 
every  other  criterion  is  met.     That,  he  feels,   is  the  most  important 
thing  regarding  the  proposal  as  it  is  made  now.     He  said  that  he 
failed  to  see  any  interest  of  the  City  served  by  specifying  the 
minimum  in  the  way  it  is  currently  specified.     He  feels  the 
uncertainties  related  to  the  permit  process  are  just  too  great.  He 
would  also  like  it  to  be  clear  from  the  beginning  that  those  who 
make  a  bid  on  the  ratio  of  non-advertising  shelters  to  advertising 
shelters  are  taking  their  own  gambles  on  the  permit  process  and 
locations  with  full  knowledge  that  they  are  going  to  bid  the  ratio 
that  they  think  they  can  make  work,  and  there  will  be  no  need  for 
renegotiating . 

Mr.   Nothenberg  responded  that  the  Board  of  Supervisors  feels  there 
must  be  a  minimum  number  of  non-advertising  shelters  in  order  to 
make  this  program  acceptable. 

Mr.  Wright  stated  that  there  appears  to  be  three,   if  not  four, 
viable,   certain  bidders  on  this  RFP. 

Commissioner  Flynn  said  that  it   is  not  logical  to  assume  that  a 
bidder  would  diminish  the  advertising  sites,   to  his  detriment,  since 
advertising  is  how  the  bidder  would  make  money. 

Commissioner  Lenvin  expressed  the  concern  that  the  650-shelter 
minimum  is  not  feasible  and  that  the  PUC  is  going  to  have  to  bail 
out  the  program.     She  said  she  is  bothered  by  the  fact  that  a  number 
of  people  think  they  will  be  able  to  renegotiate  the  contract  after 
it  is  awarded. 

Commissioner  Sanger  suggested  that  a  format  be  provided  for  the  unit 
bid  for  the  construction  and  maintenance  of  non-commercial  shelters 
and  that  the  escalator   index  to  be  used  and  the  frequency  of 
escalation  specified. 

Commissioner  Sanger  said  that  there  should  be  as  little  left  open  to 
subjective  interpretation  in  the  evaluation  of  bids  as  possible.  He 
also  said  there  should  be  detailed,   specific,  quantitative  criteria 
set  up  for  evaluating  bids. 

This  item  was  continued  to  June  11,   1985,   for  redrafting  of  the  RFP 
and  contract  to  address  the  Commission's  concerns. 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED  TO  EXECUTIVE  SESSION  ON 
ATTORNEY-CLIENT  MATTERS:      3:45  P.M. 


Acting  Secretary 
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PUBLIC    UTILITIES  COMMISSION 
CITY    AND    COUNTY    OF    SAN  FRANCISCO 


Resolution  No.  85-0171-MR 


5-14-85 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Non-litigated  Settlements 
None 

Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Christine  Carmen  Abrego        79B2406-1       15-3  6-  6-80 

$250,000.00  (CI. 6-  9-80) 


A($8,072.  60) 
B($l,033.  95) 

$  9,106.55 


Thomas  J.  Dennis  aka 
Thomas  John  Dennis 


80T1265-1 
$500,000.00 


4-9 


4-13-81 


A 


17,500.00 


Daniel  L.  Goltiao 
and 

Lolita  P.  Goltiao 


79B1147-2  30-1 
$1,000,000.00 
79B1147-3  30-1 
$1,000,000.00 


12-15-79) 
) 

12-15-79) 
) 


A 
A 


15,965.00 


Cindy  Hicks 


82B5430-1  10-6 
$1,000,000.00 


11-30-82 


A 


13,000.00 


Linda  Horn 


82C5007-1  3-7 
$75,000.00 


J-10-82 


A 


17,500.00 


Clemencia  Horner  aka 
Clemencia  E.  Horner 


82B1151-1         2-7  1-  2-83  A 

$100,000.00 

(Settlement  includes  waiver  of  lien  amounting 
to  $171.95.) 


15,500.00 


Donna  Kaempfe 


83B1786-1  12-1 
$1,000,000.00 


5-17-84 


A 


15,000.00 


Helen  Kwan 


81T0224-1 
$ACD 


2-7 


8-16-81 


30,000.00 


Ricardo  Landes  aka 
Ricci  Landes  . 


82T5253-1  4-4 
$150,000.00 


1-12-83 


(Co-deft  to  pay  $45, 000, 00, also. ) 


A 


45,000.00 


Edward  P.  Lovrin 


83B0824-3  6-3 
$100,000.00+ 


11-17-83 


A 


17,500.00 


CONT'D 


1 


Claimant 


Acdt.No. 

&  Prayer 


Accident  PI/ 

Type  Date  PD  Settlement 


RES.    NO.      85-0171-MR  5-14-85 


Maria  L.  Olivarri 


83B5446-1 
$1,250,000.00 


1-3         2-  8-84         A         $  8,000.00 


Christa  Shih 


82S0137-1 
$20,000.00 


19-3  12-13-82 


A($3,400.00) 
B($4,600.00) 

8,000.00 


Judgments 


Evelyn  Vitalich 


4-6  5-22-81 


80B5740-1 
$25,000.00 

(Settlement  includes  costs  for  $361.63.) 


A 


13,793.12 


Index     560946       Sub-object  1450 


$225,864.67 


Total  Settlements: 


(14) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  May  14,  1985. 


-Romaine  A.  Boldridge,  Secretary 


5-14-85 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0172 

RESOLUTION  No  


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No0   77-0184,  adopted 
April  12,   1977,  payment  of  claims  in  the  amount  of 
$109  , 400 o 54,  made  by  the  Municipal  Railway,  month  of 
April,   1985,  per  Revolving  Fund  Direct  Payment 
Nos.:     CL0131,   CL0134,   CL0137,   CL0138,   CL0143  and 
Direct  Payment  No.:  CL0130. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   «      MAY       1  4 1986 


Secretary,  fcxblic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 

RESOLUTION  No  

RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements,  Month  of  April,  1985,  total  amount  billed: 
$1,513.50,  total  compromise  settlements:     $813.50  and 
approves  collections  Month  of  April,  1985,  amount  of 
$3,203.79,  for  payment  of  miscellaneous  debtors,  per 
lists  dated  May  3,  1985. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  *       "AY         1  4  1985    

*Cllt<QSecr*tary>  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85:=0174 

RESOLUTION  No  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  HH-752,  slope  protection 
work  above  the  Kirkwood  Penstock  Valve  House  is  to  be  performed;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  1(d);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  HH-752,  Slope 
Protection  of  Kirkwood  Penstock  Valve  House. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


MAY 


at  its  meeting  of 


PUBLIC   UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF   SAN  FRANCISCO 


85-0175 


RESOLUTION  No 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  757,  construction  work  is 
to  be  undertaken  to  provide  an  addition  to  Kirkwood  Powerhouse  to  house  a 
third  36  megawatt  turbine-generator  unit;  and 

WHEREAS,  This  work  will  include  installation  and  testing  of  the 
new  turbine-generator  unit  and  associated  high  voltage  electrical 
equipment  purchased  and  delivered  under  two  separate  procurement 
contracts,  and  include  site  and  access  road  improvements;  and 

WHEREAS,  Environmental  approval  for  this  project  is  expected  to  be 
obtained  during  the  bidding  period  of  this  contract;  and 

WHEREAS,  Contract  award  will  not  be  made  until  said  environmental 
approval  is  obtained;  now,  therefore,  be  it 

RESOLVED,     That    this  Commission     hereby     approves     plans  and 

specifications  for  this  work  as  prepared  and  recommended  by  staff  and 

hereby  authorizes  bid  call  for  Hetch  Hetchy  Contract  757,  Kirkwood 
Powerhouse  Addition. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


>  MAY 


1  4  1986 


ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  

RESOLVED,   That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,   and  hereby 
authorizes  Bid  Call  as  follows: 

Municipal  Railway  Contract  No.   MR-924,  Various  Locations, 
Facilities  Security  Improvements. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   *       MAY        14 1985 


PUBLIC   UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0177 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1921,  Repaving  of  Street  and  Sidewalk  Openings 
For  the  San  Francisco  Water  Department  For  the  Fiscal  Year  Ending 
June  30,  1986  in  the  amount  of  $1,104,450.00  to  Stacy  and  Witbeck,  Inc. 
and  San  Francisco  Grinding  Company,  Inc.,  a  Joint  Venture,  Post  Office 
Box  11642,  San  Francisco,  California  94101  as  the  lowest  responsive 
bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MAY 


1  4198b 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 


85-0178 

RESOLUTION  No   


WHEREAS,  this  modification  adjusts  the  MR  828  contract  amount  to 
reflect  actual  force  account  expenditures;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Credit  Modification  in  the 
amount  of  ($2,257.91)  as  set  forth  in  Contract  Modification  No.  57  to  Municipal 
Railway  Contract  MR  828,  Rehabilitation  of  Cable  Car  Trackway,  Hyde  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MAY  141985 

ACTING  Secretary,  Pitbtic  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS ,  this  modification  represents  a  credit  adjustment  to  the 
contract  amount  to  reflect  actual  force  account  expenditures;  now  therefore  be 
it 

RESOLVED,  that  this  Commission  approve  a  Credit  Modification  in  the 
amount  of  $11,106.00  as  set  forth  in  Contract  Modification  No.  69  to  Municipal 
Railway  Contract  MR  830,  Rehabilitation  of  Cable  Car  Trackway,  Powell  Street. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  r       MAY         1  4   . 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF   BAN  FRANCISCO 


85-0180 

RESOLUTION  No  


WHEREAS,  this  modification  represents  a  change  to  the  MR  820 
contract;  and 

WHEREAS,  this  required  additional  time  for  pulling  data  cable  along 
the  California  line;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  for  Force 
Account  work  in  the  amount  of  $29,932.00  as  set  forth  in  Contract  Modification 
No.  73  to  Municipal  Railway  Contract  MR  820,  Mechanical  Components. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  jj      MAY         1  4  1985  


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0181 

RESOLUTION  NO  


WHEREAS,  this  modification  represents  a  change  to  the  MR  820 
contract,  and 

WHEREAS,  this  change  provided  overtime  premium  compensation  provided 
for  the  electrical  contractor  to  complete  vital  portions  of  its  work  during 
start-up  and  operations  of  the  system,  now  therefore,  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $26,494.  as  set  forth  in  Contract  Modification 
No.    74  to    Municipal     Railway    Contract    MR    820,  Mechanical 

Components. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

►    MAY      1  4  198b 


at  its  meeting  of 


■  yt?wr 


ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0182 

RESOLUTION  No  


WHEREAS,  this  modification  represents  a  change  to  the  MR-820 
contract;  and 

WHEREAS,  this  added  and  revised  parts  of  the  technical 
specifications;  and 

WHEREAS,  this  added  special  safety  related  railroad  relays  and 
sizeable  changes  to  the  equipment  layout;  and 

WHEREAS,  this  changed  the  Power  meter  installation  at  Hyde  and 
Beach  Streets;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $47,473.00  for  the  additional  work  as  set 
forth  in  Contract  Modification  No.  75  to  Municipal  Railway  Contract 
MR-820,  Mechanical  Components. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         j       MAY         1  4  1985  

£j  T~A  (\  f)  

ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

8S-C183 

RESOLUTION  No  


WHEREAS,  this  modification  represents  a  change  to  the  MR  820 
contract;  and 

WHEREAS,  this  change  includes  several  modifications  and  assistance 
for  the  Cable  Car  Data  System  during  the  start-up  and  early  operations  phases 
of  the  project;  now  therefore  be  it 

RESOLVED,    that    this    Commission    approve    a    Debit    Modification  to 

provide  funds  in  the  amount  of  $43,647.00  for  additional  work  as  set  forth  in 

Contract  Modification  No.      76  of  Municipal  Railway  Contract  MR 

820,  Rehabilitation  of  Cable  Car  Trackway,  Mechanical  Components. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

»     MAY      1  A  198b 


ACTING  Secretary,  PMc  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIO 

CITY  AND  COUNTY  OF  IAN  FRANCISCO 


85-0184 

RESOLUTION  No  


WHEREAS,  this  modification  represents  a  change  to  the  MR  820 
contract;  and 

WHEREAS,  this  change  made  a  final  force  account  adjustment  to 
Modification  58  by  avoiding  costly  overtime  during  operation  of  the  system:  now 
therefore  be  it 


RESOLVED,  that  this  Commission  approve  a  Credit  Modification  in  the 
amount  of  $(22,314.62)  to  reduce  funds  originally  allocated  to  Modification  58 
as   set   forth    in   Contract  Modification   No.    77  to  Municipal 

Railway  Contract  MR  820,  Rehabilitation  of  Cable  Car  Trackway,  Mechanical 
Components. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

►    MAY      14 198S 


at  its  meeting  of  


riNQ  Secretary,  public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0185 

RESOLUTION  NO  


WHEREAS,  the  San  Francisco  Fire  Department  had  reviewed  and  signed 
off  on  the  Cable  Car  Barn  bid  documents  prior  to  bid;  and 

WHEREAS,  after  completion  of  the  structure,  the  Fire  Department  was 
not  satisfied  with  the  previously-approved  fire  protection  system;  and 

WHEREAS,  the  Fi re . Department  requested  numerous  modifications  to  the 
structure  to  improve  the  fire-protection  system,  such  as  additional  alarm 
bells,  exit  signs,  smoke  detectors,  etc.;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $46,422.00  for  the  additional  work  as  set  forth 
in    Contract    Modification    No.  146  to    Municipal  Railway 

Contract  MR  684,  Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,     MAY      1 4 198b 

at  its  meeting  of  


'  CTINQ   Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 


85-0186 

RESOLUTION  NO  


WHEREAS,  during  the  course  of  construction  of  the  Cable  Car  Barn' the 
architect  revised  the  location  of  the  radiant  heat  system  to  provide  a  better 
layout;  and 

WHEREAS,  the  contractor  had  already  installed  the  conduit  and  the 
control  consoles  when  this  change  was  issued;  and 

WHEREAS,  as  a  result  some  rework  was  required  to  make  the  radiant 
heat  system  functional  per  the  new  location;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $11,500.00  for  the  work  as  set  forth  in 
Contract  Modification  No.  147  to  Municipal  Railway  Contract  MR 

684,  Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  1       MAY         1  4  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0187 

RESOLUTION  NO  


WHEREAS,  these  modifications  represent  several  modifications  to  the 
MR  684  contract;  and 

WHEREAS,  these  changes  included  addition  of  sewer  manholes  and  sewer 
pipe  for  alleyways  on  either  side  of  the  Washington  Street  tunnel;  substitution 
of  a  less-expensive  type  of  metal  decking  on  the  second-floor  mezzanine; 
deletion  of  ceramic  tile  in  two  janitors'  rooms;  and  an  adjustment  to  the 
contract  amount  to  reflect  actual  force  account  expenditures;  now  therefore  be 
it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $4,675.89  for  the  additional  work  as  set  forth 
in  Contract  Modification  Nos.  148  -  151  to  Municipal  Railway  Contract  MR  684, 
Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _      *     MAY        14 198b 

ACTING    Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF   SAN  FRANCISCO 


85-01 8M 


RESOLUTION  No 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  706,  Intake  Cottages-Replace  Roofs,  as 
satisfactorily  completed;  approves  Credit  Contract  Modification  No.  1  in 
the  amount  of  $779.73;  authorizes  an  extension  of  time  for  unavoidable 
delays  of  3  working  days;  and  authorizes  final  payment  in  the  amount  of 
$1,820.39  to  the  Contractor,  Vernon's  Roofing,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MAY 


i  4  1985 


ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  IAN  FRANCISCO 


85-0189 


RESOLUTION  No 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  707R,  Moccasin  Fish  Hatchery  Supply  Line, 
Tailrace  to  Inlet  Tower,  as  satisfactorily  completed;  approves  credit 
Contract  Modification  No.  2  in  the  amount  of  $29,800.91;  authorizes  an 
extension  of  time  for  unavoidable  delays  of  41  calendar  days;  and 
authorizes  final  payment  in  the  amount  of  $37,833.22  to  the  Contractor, 
R.  D.  Henderson,  Inc. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


WAY 


1  4  198S 


ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0190 

RESOLUTION  No  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1903,  Sunol  Valley  Filtration  Plant  and 
Chi ori nation  Station,  Replace  Roofs  as  satisfactorily  completed, 
approves  credit  Contract  Modification  No.  1  in  the  amount  of  $2,000.00 
and  authorizes  final  payment  in  the  amount  of  $20,217.50  to  the 
Contractor,  The  Bryant  Organization,  Inc. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

vitmm&t    '    WAY     1  /11985   . 


inQ&tCTCtofy,  Pubiic  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0191 

RESOLUTION  NO  ■— 


WHEREAS,  The  Public  Utilities  Commission,  in  its  Resolution  No. 
84-0568,  authorized  the  Bureau  of  Energy  Conservation  to  enter  into  a 
contract  with  Newcomb  Anderson  Associates  for  the  provision  of  energy  audits 
to  achieve  energy  conservation  in  Unified  School  District  Facilities  for  the 
sum  of  $45,000; 


WHEREAS,  Newcomb  Anderson  Associates  has  submitted  energy  audits 
within  the  contract  period;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  reviewed  these  energy 
audits  and  has  found  them  satisfactory  and  in  keeping  with  the  terms  of  the 
contract;  now,  THEREFORE ,  be  it 


RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Bureau  of  Energy  Conservation  to  issue  a  Final  Contract  Payment  Authorization 
in  the  amount  of  $4,500. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ►  MAY  ]  4  flCjg  .  .   

ACVNOSecretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF   SAN  FRANCISCO 


85-0192 

RESOLUTION  No  


WHEREAS,  Bids  for  Hetch  Hetchy  Contract  No.  735R,  Potrero  and 
Presidio  Yards,  Control  Cable  Replacement  and  Related  Work,  were  received 
and  opened  publicly  on  April  9,  1985;  and 

WHEREAS,  The  low  bid  in  the  amount  of  $64,919,  submitted  by  W.F. 
Anderson  Electric,  Inc.,  exceeds  the  Engineer's  Estimate  for  the  work  by 
more  than  116%  and  is  in  excess  of  the  funds  available  for  this  work;  and 

WHEREAS,  On  February  7,  1985  the  Commission  received  and 
rejected  a  single,  higher  bid  for  the  same  work;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  received 
for  Hetch  Hetchy  Contract  No.  735R,  Potrero  and  Presidio  Yards,  Control 
Cable  Replacement  and  Related  Work. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     .         >     MAY      1  4  198b 

at  its  meeting  of  


ACTING^**'''0'?'  P^OiHc  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0193 

RESOLUTION  No  


WHEREAS,  The  Utilities  Engineering  Bureau  requires  $16,000 
for  a  work  order  to  Civil  Service  to  fund  development  of  an 
examination  for  the  5212-Pr incipal  Civil  Engineer 
classification;  and 

WHEREAS,  Funds  in  the  amounts  of  $6,000  and  $10,000, 
respectively,  are  available  for  transfer  in  the  appropriations 
for  Services  of  Miscellaneous  Departments  and  Materials  & 
Supplies;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  approve  a  Transfer  of  Funds  in  the  amount  of 
$6,000  from  Appropriation  09-051-561290-3890  Services  of 
Miscellaneous  Departments  to  Appropriation  09-051-561290-3120 
Services  of  Civil  Service,  and  a  Transfer  of  Funds  in  the 
amount  of  $10,000  from  Appropriation  09-051-561290-1301 
Materials  &  Supplies  to  Appropriation  09-051-561290-3120 
Services  of  Civil  Service. 


0352F 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   '        WAY         1  4  «B5 


'  CTINQ  Secretary,  PuUic  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY   AND  COUNTY  OF   SAN  FRANCISCO 


85-:0194 

RESOLUTION  NO  


RESOLVED,  That  the  Public  Utilities  Commission,  under  the 
provision  of  Section  3.593  of  the  Charter  of  the  City  and  County  of 
San  Francisco,  does  hereby  approve  the  appointment  made  by  the  General 
Manager  of  Public  Utilities  of  Dean  Coffey  as  General  Manager  and  Chief 
Engineer  of  the  Water  Department,  effective  May  15,  1985. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MAY 


l  4  1985 

\CT1NQ  Secretary, 


ies  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85^0195 

RESOLUTION  No  


WHEREAS,  A  policy  Statement  proposed  to  be  submitted  to  the 
electorate  reading: 

"Should  flouride,  pesticide  or  any  other  toxic 
substance  not  necessary  to  purification  be  added 
by  the  San  Francisco  Water  Department  to  City 
drinking  water?" 

has  been  introduced  by  Supervisor  Nelder;  and 

WHEREAS,  The  question  of  the  addition  of  flouride  alone  is  a 
health  matter  and  not  directly  a  water  quality  issue  and  furthermore 
is  added  to  the  water  as  a  result  of  an  earlier  vote  of  the  people 
and  a  Board  of  Supervisors  ordinance;  and 

WHEREAS,  The  inclusion  of  the  language  "pesticide  or  other 
toxic  substance  not  necessary  to  purification"  makes  the  Policy 
Statement  a  water  quality  issue  by  inferring  that  the  water  being 
delivered  contains  harmful  elements,  an  inference  which  is  not 
justified;  and 

WHEREAS,  The  water  being  delivered  by  the  San  Francisco  Water 
Department  does  in  fact  meet  all  applicable  State  and  Federal  public 
health  water  quality  standards;  now,  therefore, 

BE  IT  RESOLVED,  That  the  General  Manager  of  Utilities  is 
directed  to  inform  the  Board  of  Supervisors  that  the  Public  Utilities 
Commission  objects  to  the  language  "pesticide  or  any  other  toxic 
substance  not  necessary  to  purification"  in  the  Policy  Statement  as 
proposed;  be  it 

FURTHER  RESOLVED,  That  should  the  policy  statement  as  finally 
placed  on  the  ballot  contain  any  language  refering  to  substances 
other  than  flouride,  the  General  Manager  of  Utilities  is  authorized 
to  seek  inclusion  in  the  ballot  pamphlet  of  a  statement  regarding  the 
quality  of  San  Francisco  drinking  water  by  the  Mayor,  four  members  of 
the  Board  of  Supervisors  or  both. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


ACTING  Secretary,  Pittftic  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


WHEREAS ,  the  Public  Utilities  Commission  of  San  Francisco  has  reviewed  a 
proposed  "Temporary  Use  Permit"  allowing  private  parties  to  use  designated 
areas  of  the  cable  car  barn;  and 

WHEREAS ,  an  administrative  fee  will  be  charged  to  these  parties  to  fully 
cover  the  costs  incurred  by  the  Municipal  Railway;  and 

WHEREAS,  permittees  using  the  barn  will  be  required  to  pay  a  cleaning 
deposit  and  will  be  responsible  for  leaving  the  premises  in  the  same  or  better 
condition  as  received;  and 

WHEREAS,  the  Commission  desires  that  the  use  of  the  barn  by  private 
parties  will  not  significantly  impair  the  operations  of  the  cable  car  system; 
and 

WHEREAS,  members  of  various  charitable  and  civic  organizations  have 
expressed  their  desire  to  use  the  barn  for  private  events;   now,  therefore,  be 
it 

RESOLVED,   that  this  Commission  authorizes  the  General  Manager  of  the 
Municipal  Railway,   or  his  authorized  representative,   to  execute  permits 
allowing  private  parties  to  use  designated  areas  of  the  cable  car  barn,  and 
further  be  it 

RESOLVED,  that  permittees  shall  be  charged  an  administrative  fee  of  $800 
for  up  to  five  hours  of  occupancy  plus  $20  0  for  each  additional  hour  or 
fraction  thereof  and  a  refundable  cleaning  deposit  of  $500. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*     MAY  141985   


at  its  meeting  of 


ACTING  Secretary,  ptblic  U t  Hit  ies  Co  m  mission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


85-0197 

RESOLUTION  NO  


■   «  ■;  o  aicn  pxoeriencinq  a  fund  shortage 
in  ^e^ufe^'prrva^rrorop^ra^rs  ^ffnanaleWiple  coach 
breakdowns;  and 

RESOLVED ,  That  this. emission  quests  the  Controller  to 
transfer  $80,000  from  ^ipment  Maintenance  fc 

KRiiZ:  \hTXol\  °tl  IV&III  ^l°fi-il  year. 


(0786W) 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

******     »     «AY  141985 
 cr 


-   ^ 

F1NG  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF   SAN  FRANCISCO 


85-0198 


RESOLUTION  No  . 


t-hP  Accident  Peer  Group  Review  held 
WHEREAS,  As  a  result  of  the  Acciaen  should  be 

accidents;  and 

pad  at  Candlestick  Park  parking  lot;  and 

Department  for  a  water  hook-up;  and 

.  nal    «fc9Q  650  needed  for  construction 
costs  fsERaEvAa!laTbhle  l^Tl'J "ions  Materials  and  Supplies  line 
item;  Now  therefore  be  it 

fund  the  construction  of  a  skid  pad. 


(0786W) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  »       MAY         1  4  1985 


~tTn3  Secretary,  Ptttlic  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85^0199 

RESOLUTION  NO  


WHEREAS,  The  Water  Department  requires  authorization 
to  advertise  and  circulate  a  Request  for  Proposals  for 
consultant  assistance  in  conducting  a  water  waste  survey, 
leak  detection  and  other  hydraulic  investigations,  and 

WHEREAS,  Professional  Services  Agreements  with 
the  Pitometer  Associates  have  been  signed  annually  since 
1961  covering  leak  detection  and  other  hydraulic  investigations. 
The  latest  agreement  was  signed  on  July  26,  1984,   for  a 
maximum  fee  of  $70,000,  and 

WHEREAS,  Under  this  contract  it   is  intended  that 
flow  measurements  will  be  made  in  the  following  districts: 
Marina,   South  of  Market,  Potrero,  Bayview,  Haight,  Western 
Addition  and  Alta  Plaza.     In  areas  where  excessive  leakage 
is  indicated,  the  locations  of  such  leaks  are  to  be  identified. 
The  consultant   is  also  required  to  conduct  pipeline  network 
analysis  to  determine  system  capacity  and  fire  fighting 
flow  tests  to  verify  that  sufficient  flow  capacity  is 
provided,  and 

WHEREAS,  The  work  is  scheduled  for  fiscal  year 
1985-86  and  funding  of  $70,000  is  being  requested  under 
1985-86  budget;   Now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  Water  Department  to  advertise  and  circulate  to  prospective 
consultants  a  Request  for  Proposal   for  consultant  assistance 
in  conducting  water  waste  survey  and  pipeline  network  analysis. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  j        HAY  1  4^985   

NQ   Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF   SAN  FRANCISCO 

85-0200 

RESOLUTION  NO  


WHEREAS,  Additional  funding  is  required  for  Kingston 
Contracting,  Inc.  to  continue  with  the  City's  conversion  of 
City-owned  streetlights  to  more  efficient  units  in  order  to 
conserve  energy;  and 


WHEREAS.  Funding  for  this  contract  modification  for  an 
additional  $100,000  through  June  30,  1985  is  available  in  a 
Hetch  Hetchy  Capital  Improvement  Project  to  convert  City-owned 
streetlights  to  save  energy  which  will  be  work  ordered  to  BLHP; 
and 


WHEREAS,  The  Public  Utilities  Commission's  Bureau  of  Light, 
Heat  and  Power  Contract  No.  199,   "Maintenance,  Repair  and 
Alterations  of  City-owned  Street  Lighting  Systems"  with 
Kingston  Contracting,  Inc.  for  Fiscal  Year  1984-85,  contains 
provisions  for  renewal,  by  mutual  agreememt;  and 

WHEREAS,  The  Contractor,  Kingston  Contracting,  Inc.,  has 
satisfactorily  performed  in  accordance  with  the  provisions  of 
the  contract  during  the  Fiscal  Year  1984-85;  and 

WHEREAS,  The  Contractor  has  indicated  in  writing  his  desire 
for  an  extension  of  contract;  and 

WHEREAS,   Funding  of  $598,000  is  needed  to  extend  Kingston 
Contracting,   Inc.   for  12  months,   through  July  1986  to  resume 
maintenance  and  repair  work  for  FY  85/86  at  a  full  work 
schedule  and  to  continue  with  the  City's  program  to  conserve 
energy;   now,   therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  BLHP  to  execute 
Amendment  No.   1  to  the  July  1,   1984  agreement  with  Kingston 
Contracting,   Inc.   to  increase  the  limit  of  payments  from 
$373,702.47  to  $473,702.47  through  June  30,   1985;   and,  further 

RESOLVED,  That  Bureau  of  Light,  Heat  and  Power  Contract  No. 
199  be  extended         for  12  months  through  June  30,   1986,  and 
adding  $598,000. 


(0762W) 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        •       MAY        1  4 1985 


TING  Secretary,  PSttflic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0201 

RESOLUTION  NO  


WHEREAS,  This  Commission  by  its  Resolution  No.  84-0377  adopted  July  31, 
1984  authorized  PUC  staff  to  seek  proposals  from  consultants  in  order  to 
undertake  preliminary  engineering  and  EIS,  final  engineering  and  construction 
support  for  the  Municipal  Railway  Metro  Turnaround  Facilities;  and 

WHEREAS,  Proposals  for  said  services  have  been  received  and  analyzed  by 
the  PUC  Selection  Committee;  and 

WHEREAS,  After  thorough  evaluation  of  all  proposals  submitted,  and  oral 
interviews  with  the  four  most  responsive  firms,  the  recommendation  is  made 
that  an  agreement  be  entered  into  with  Bechtel  National,  Inc.;  and 

WHEREAS,  This  work  will  be  funded  by  UMTA  and  the  State;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer  to  negotiate  a  detailed  scope  of  work,  an 
appropriate  fee  and  to  execute  a  professional  services  contract  with  Bechtel 
National,  Inc.  for  the  preliminary  engineering  and  EIS  within  the  funds 
presently  available. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  >      MAY        14 1985  

ACTINQ  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85^0202 

RESOLUTION  No  


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real 
property  being  utilized  as  a  pipeline  right  of  way  under  the  jurisdiction 
of  the  San  Francisco  Water  Department  in  Santa  Clara  County;  and 

WHEREAS,  NELO,  a  California  general  partnership,  shall  be  the 
owner  of  certain  real  properties  abutting  said  right  of  way,  on  or  before 
July  1,  1985;  and 

WHEREAS,  The  above-mentioned  general  partnership  desires  to  lease 
a  portion  of  said  right  of  way  from  City  for  purposes  of  construction  and 
maintenance  of  parking  areas,  landscaping,  access  and  egress  and  all 
associated  structures  and  improvements  approved  by  City;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  con- 
ditions and  authorizes  the  execution  of  1.65  acres,  more  or  less,  lease  to 
NELO  for  purposes  of  parking,  landscaping  and  any  other  uses  set  forth  in 
lease  (copy  of  which  lease  is  on  file  with  the  San  Francisco  Water  Depart- 
ment) of  certain  property  under  the  jurisdiction  of  the  San  Francisco  Water 
Department,  located  in  Santa  Clara  County  (San  Francisco  Water  Department 
Drawing  No.  B-4367)  for  a  term  of  forty  (40)  years,  commencing  July  1,  1985, 
and  terminating  June  30,  2025,  at  an  initial  annual  rental  of  $24,000.00, 
subject  to  an  annual  rental  increase  in  direct  proportion  to  the  percentage 
increase  of  the  Consumer  Price  Index,  not  to  exceed  ten  (10)  percent  per 
year,  plus  payment  of  taxes  and  assessments  thereon,  and  further  subject  to 
reappraisal  every  ten  (10)  years  to  determine  the  fair  market  rental  thereof. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  >       ^         *  *  «5  


ACTINQ  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0203 

RESOLUTION  No  


WHEREAS,  pursuant  to  Public  Utilities  Resolution  No.  84-0354 
adopted  August  24,  1984,  Manco  Tasman  Associates,  a  general  partnership, 
Lessee,  leased  from  the  City  and  County  of  San  Francisco  for  forty  (40) 
years,  a  portion  of  Water  Department's  pipeline  right-of-way  lands 
located  in  Santa  Clara  County,  California,  for  construction  and  main- 
tenance of  parking  areas  and  landscaping;  and 

WHEREAS,  Lessee  desires  to  assign  the  remainder  period  of 
said  Lease  to  North  Pointe  Business  Park  Cwners  Association,  a  non- 
profit mutual  benefit  corporation ,  which  has  agreed  to  accept  the  assign- 
ment upon  written  consent  of  Commission  in  accordance  with  Section  18  of 
said  Lease;  now  therefore  be  it 

RESOLVED,  That  this  Conmission  consents  to  the  assignment 
of  said  right  of  way  lease  from  Manco  Tasman  Associates,  a  general 
partnership ,  as  Assignor,  to  North  Pointe  Business  Park  Cwners  Association, 
a  non-profit  mutual  benefit  corporation,  Assignee,  for  the  remainder  term 
of  said  lease,  subject,  but  not  limited,  to  the  requirement  that  the 
assignee  assume  all  of  the  covenants,  conditions,  duties  and  obligations 
contained  therein,  and  that  it  comply  with  the  surety  bond  and  insurance 
requirements  set  forth  in  said  lease;  and  be  it  further 

RESOLVED,  That  this  Commission  in  consenting  to  this  assign- 
ment, has  required  that  Manco  Tasman  Associates,  a  general  partnership, 
the  lessee/assignor  shall  remain  liable  under  the  terms  of  said  Lease 
for  and  during  the  entire  term  thereof. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

l     MAY  141985 

at  its  meeting  of  

ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


Dl ANNE  FEINSTEIN.  Mayor 

RUDOLF  NOTHENBERG,  General  Manager 


HETCH  HETCHV 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


May  23,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
personnel  and  attorney-client  matters  on  Tuesday,  May  28,  1985,  at 
1:30  P.M.,  in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(a)  regarding  Kimon  Sagredos  and  Evangelos  Sagredos  v.  City  and 
County  of  San  Francisco,  et  al. ,  Superior  Court  No.  811-921. 


GJtclf 


cc:     Members,  PUC 
R.  Nothenberg 
M.  Dow 
R.  Murphy 
M.  Falco 
V.  Belliveau 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  ■  (415)  558-4986 


GAIL  JOHNSON 


Acting  Secretary 


NOTICE  OF  PUBLIC  HEARING 
MUNICIPAL  RAILWAY  CAPITAL  IMPROVEMENTS 


Notice  is  hereby  given  that  a  public  hearing  will  be  held  by  the 
Public  Utilities  Commission,  City  and  County  of  San  Francisco  at 
Room  282,  City  Hall  at  2:00  p.m.  on  May  28,  1985  for  the  purpose 
of  considering  projects  for  which  financial  assistance  is  being 
sought  from  the  Urban  Mass  Transportation  Act  of  1964,  as  amended, 
generally  described  as  follows: 

A.  DESCRIPTION  OF  PROJECTS 

1.  Completion  of  engineering  and  design  studies  for  the  Muni 
Metro  Turnaround  project  using  Federal  Aid  Interstate 
Transfer  Funds  or  UMTA  Section  3  Funds.  The  approximate 
cost  of  the  project: 

Total  Federal  Local  Source 

$3,000,000  $2,550,000  $450,000  FAI 

$3,000,000  S2, 250, 000  S750,000  UMTA  SEC.  3 

2.  Purchase  of  approximately  20  small  diesel  coaches  using  UMTA 
Section  3  Funds.    The  approximate  cost  of  the  project: 

Total  Federal  Local 

$3,000,000  $2,400,000  $600,000 

3.  Site  improvements  for  a  Municipal  -  Railway  motor  '  coach 
operating  division  on  Harrison  Street  using  Federal  Aid  Urban 
Systems  Funds.    The  approximate  cost  of  the  project: 

Total  Federal  Local 

$3,500,000  $3,017,350  $482,650 

B.  RELOCATION 

No  persons,  families,  or  businesses  will  be  displaced  by 
these  projects. 

C.  ENVIRONMENT 

None  of  these  projects  will  have  significant  environmental 
impact  upon  the  surrounding  urban  areas. 

D.  COMPREHENSIVE  PLANNING 

This  project  conforms  to  the  San  Francisco  Municipal  Railway 
Short-Range  Plan  and  the  Capital  Improvement  Program  and  is 
consistent  with  all  local  and  regional  land  use  and 
transportation  plans. 


E.    ELDERLY  AND  HANDICAPPED 

These  projects  will  have  no  adverse  impacts  upon 
the  elderly  and  handicapped  community. 


II.  At  the  hearing,  the  Public  Utilities  Commission  will 
afford  an  opportunity  for  interested  persons  or  agencies 
to  be  heard  with  respect  to  the  social,  economic,  and 
environmental  aspects  of  the  projects.  Interested 
persons  may  submit  orally  or  in  writing  evidence  and 
recommendations  with  respect  to  these  projects. 

III.  Copies  of  the  application  for  a  federal  grant  for  these 
projects  as  well  as  the  current  Municipal  Railway 
Short-Range  Plan  and  Capital  Improvement  Program  will  be 
available  for  public  inspection  at  Room  287,  City  Hall 
prior  to  the  hearing.  For  further  information 
regarding  these  projects  or  grant  application,  call 
558-534^. 

i^rvAM-rJu  (J.  'yj^ly,  ■ 

Romaine  A.  Boldridge 
Secretary 


MINUTES 


PUBLIC   UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
2:00  P.M. 
May  28,  1985 

COMMISSIONERS 
Louis  J.   Giraudo,  President 
H.  Welton  Flynn,   Vice  President 
John  M.  Sanger 
Nancy  C.  Lenvin 
Joseph  F.  Barletta 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


85-080 


Call  to  Order:     2:16  P.M. 


Present:       Vice  President  H.   Welton  Flynn,     Commissioner  Nancy 
Lenvin,  Commissioner  Joseph  Barletta 

Absent:        President  Louis  Giraudo  and  Commissioner  John  Sanger 

Vice  President  H .  Welton  Flynn  presided. 


The  Minutes  of  the  regular  meeting  of  May  14,   1985  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted  in  Executive 
Session : 

85-0207        MR      Approving  settlement  of  litigation  against  the 

Municipal  Railway  in  the  amount  of  $507,500.00,  in 
the  case  of  Kimon  Sagredos  and  Evangelos  Sagredos, 
City  and  County  of  San  Francisco,  Superior  Court 
Nos.   811-921  and  829-983. 

VOTE:  Ayes  -  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0208        WD       Declaring  an  emergency  in  accordance  with  the 

provisions  of  Section  6.30  of  the  Administrative 
Code  and  requesting  the  Board  of  Supervisors  to 
approve  the  expenditure  of  $48,000.00  for  the  repair 
of  a  main  break   in  Grant  Avenue  between  Greenwich 
and  Filbert  Streets. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0209         CC       Approving  the  assignment  of  the  lease  for  City's 
right  of  way  in  Santa  Clara  County,  adjoining  the 
Great  America  Theme  Park,   from  the  Marriott 
Corporation  to  the  City  of  Santa  Clara,   through  its 
Sports  and  Open  Space  Authority,   and  thence  to  the 
Redevelopment  Agency  of  the  City  of  Santa  Clara;  and 
approving  the  issuance  of  a  Land  Use  Permit  for  90 
days  at  a  fee  of  $11,750.00,   pending  final  approval 
of  the  assignment  and  lease. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 
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On  motion  of   Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of 
Finance,   Public  Utilities  Commission,   to  apply  for, 
accept,   and  expend  $3,000,000  of  UMTA  Section  3 
and/or  Federal  Aid  Interstate  Transfer  capital 
assistance  and  required  local  match  funds  to 
complete  design  and  engineering  work  for  the  Muni 
Metro  Turnaround  Project. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of 
Finance,  Public  Utilities  Commission,   to  amend  an 
UMTA  Section  3  capital  assistance  grant  (CA-03-0264) 
in  order  to  prepare  specifications  and  purchase 
approximately  20  replacement  diesel  coaches  using 
the  remaining  unobligated  funds. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of 
Finance,  Public  Utilities  Commission,  to  apply  for, 
accept,   and  expend  $3,500,000  of  Federal  Aid  Urban 
Systems  capital  assistance  and  required  local  match 
funds  to  make  improvements  to  the  Harrison  Street 
facility  for  the  Municipal  Railway;   to  request  the 
San  Francisco  Municipal  Railway  Improvement 
Corporation   (SFMRIC)   to  provide  $682,650  in  local 
matching  funds;   and  to  request  SFMRIC  to  reserve 
$3,818,000  as  a  guarantee  against  anticipated 
federal  grants  for  this  project. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totaling  $140,423.20. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
by  staff,   and  authorizing  Bid  Call  for  Water 
Department  Contract  No.  WD-1924,   6-Inch  Ductile  Iron 
Main  Installation  in  Ocean  and  Onondaga  Avenues,  San 
Jose  Avenue  to  Mission  Street. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 
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On  motion  of   Lenvin,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0214         WD       Approving  the  plans  and  specifications  as  prepared 
by  staff,   and  authorizing  Bid  Call  for  Water 
Department  Contract  No.   WD-1925,   Paint  Exterior  of 
Corporation  Yard  Buildings  in  San  Francisco. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0215        WD      Awarding  Water  Department  Contract  No.  WD-1894R, 

20-Inch  Steel  Main  Installation  in  San  Aleso  Avenue, 
Darien  Way  and  Westgate  and  Upland  Drives,   in  the 
amount  of  $260,070.00,  to  Stacy  &  Witbeck,  Inc., 
Nationwide  Construction  Consultants,   Inc.  and  Frank 
H.  Mock,  A  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0216         MR       Approving  Credit  Modifications  Nos.   69  and  70,  in 
the  amount  of  $15,019.50,  to  Municipal  Railway 
Contract  No.   MR-829,  Rehabilitation  of  Cable  Car 
Trackway  -  Hyde  Street  Loop,  Underground/Railco 
Multi,  Contractor. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0217         MR       Accepting  work  performed  under  the  Professional 

Services  Contract  with  Foster  Engineering,   Inc.,  for 
Engineering  Design  of  the  Muni  Subway  Wet  Standpipe 
System,  as  satisfactorily  completed;   and  authorizing 
final  payment  in  the  amount  of  $6,258.69. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0218         MR       Accepting  work  performed  under  Municipal  Railway 
Contract  No.   MR-916,   Muni  Metro  System  -  Overhead 
Traction  Power  System,   Study  and  Review,   Phase  I,  as 
satisfactorily  completed;  and  authorizing  final 
payment  for  Phase  I  in  the  amount  of  $3,058.37  to 
Raymond  Kaiser  Engineers,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 
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On  motion  of   Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0219         WD       Approving  the  expenditure  of  $100,000  under 

emergency  provisions  of  the  Administrative  Code  and 
Charter,   for  soil  removal  at  University  Mound 
Storage  Yard. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0220        WD      Authorizing  modification  of  the  contract  with  the 
law  firm  of  Howard,  Rice,  Nemerovsky,  Canady, 
Robertson  and  Falk   (Howard,  Rice)   for  professional 
services  with  respect  to  the  litigation  entitled, 
"Palo  Alto  v.  CCSF,"  extending  the  time  for 
completion  by  one  year  and  increasing  the  funds  by 
$115,000.00. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0221        WD      Authorizing  amendment  of  a  Professional  Services 

Agreement  with  Timothy  L.  Findley  for  the  production 
of  videos,   to  extend  the  time  by  six  months  to 
December   31,   1985  and  increase  funding  to  an  amount 
not  to  exceed  $32,000.00. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0222         E        Rejecting  the  sole  bid  received,  Water  Department 
Contract  No.  WD-1748,   Lake  Merced  Pump  Station, 
Standby  Power  Facilities,   and  authorizing  the 
readvert ising  of  the  contract  under  Water  Department 
Contract  No.  WD-1748R. 


VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0223         MIS     Authorizing  the  General  Manager  of  Public  Utilities 
to  enter   into  an  agreement  with  IBM  Corporation  for 
the  purchase  of  two  3880  Model  3  Direct  Access 
Storage  Controllers,   two  3380  Model  AA4  Direct 
Access  Storage  Devices,   and  two  3380  Model  B04 
Direct  Access  Storage  Services,   at  a  purchase  price 
of  $361,340.02  to  be  financed  over  a  5-year  period. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Barletta 
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On  motion  of   Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0224         P         Authorizing  the  General  Manager  of  Public  Utilities 
to  modify  the  Personal  Services  Contract  with  San 
Francisco  State  University  for  the  student 
internship  program,   increasing  the  level  of  funding 
from  $10,000.00  to  $23,765.00. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Barletta 

Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Report  of  the  General  Manager 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  he  has  directed  the  Municipal  Railway  to  collect  in  advance  for 
charter  service.     This  action  was  taken  following  review  of  the 
accounts  receivable  aging  schedule  which  showed  many  items  that  were 
outstanding  for  over  120  days. 

******** 

Resolution  No.   85-0209  -  Assignment  of  lease  from  the  Marriott 
Corporation  to  the  City  of  Santa  Clara. 

Mr.  Nothenberg  stated  that  the  City  of  Santa  Clara  is  in  the  process 
of  purchasing  the  Marriott  Corporation's  Great  America  Theme  Park 
through  its  Redevelopment  Agency.     There  is  an  eighty  foot  Water 
Department  right-of-way  strip  running  through  the  parking  lot  area 
which  is  leased  to  the  Marriott  Corporation,   dating  back  to  1975. 
He  said  that  the  terms  of  the  lease  are  not  favorable  to  the  City. 
Currently  the  department  is  in  the  process  of  negotiating  for  more 
favorable  terms.     However,   the  City  of  Santa  Clara  needs  an 
assurance  now  so  that   it  may  satisfy  its  financiers  that   it  will 
have  the  ability  to  park  automobiles  at  the  Theme  Park.     We  are 
recommending  a  60  day  revocable  land  use  permit  pending  completion 
of  negotiations  and  approval  of  a  new  lease  to  Santa  Clara. 

This  matter  was  continued  to  the  end  of  the  calendar. 

******** 

Public  Hearing  -  Resolution  No.   85-0210  -  Regarding  a  grant 
application  for  $3,000,000  of  UMTA  Section  3  and/or  Federal  Aid 
Interstate  Transfer  capital  assistance  to  complete  design  and 
enginering  work  for  the  Muni  Metro  Turnaround  Project.  (A 
transcript  is  on  file.) 

There  were  no  public  comments. 

******** 

Public  Hearing  -  Resolution  No.   85-0211  -  Regarding  an  amendment  to 
UMTA  Section  3  capital  assistance  grant   (CA-03-0264)   to  purchase 
approximately  20  replacement  diesel  coaches.     (A  transcript  is  on 
file.  ) 

There  were  no  public  comments. 

******** 
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Public  Hearing  -  Resolution  No.    85-0212  -  Regarding  a  grant 
application   for   $3,500,000  of   Federal   Aid  Urban  Systems  capital 
assistance  to  make  improvements  to  the  Harrison  Street  Facility.  (A 
transcript  is  on  file.) 

There  were  no  public  comments. 

******** 

Item  No.  12  -  Public  Hearing  on  the  1985-90  update  of  the  Municipal 
Railway's  Short-Range  Transit  Plan  and  Capital  Improvement  Program. 
(Continued  from  meeting  of  May  14,  1985.) 

Mr.  Bruce  Marshall,   representing  the  Muni  Coalition,   stated  that  the 
Muni  Coalition  had  an  alternative  plan.     He  proposed  operating  the 
J-Church  line  on  Market  Street  using  PCC  and  Melbourne  cars. 

The  public  hearing  was  closed  and  the  item  was  continued  to  the  next 
meet  ing . 

******** 

Resolution  No.   85-0222  -  Rejecting  the  sole  bid  received  on  Water 
Department  Contract  No.  WD-1748,  Lake  Merced  Pump  Station,  Standby 
Power  Facilities,  and  authorizing  readver t isement  under  WD-1748R. 

Mr.  Frank  H.  Mock,  a  member  of  the  joint  venture  which  bid  the  job, 
asked  why  the  bid  is  being  rejected. 

Mr.  Leo  Jed,  Deputy  General  Manager  and  Chief  Engineer,   PUC,  replied 
that  the  job  was  advertised  and  was  on  the  street  for  one  month,  but 
only  one  bid  was  received.     The  bid  was  21%  above  the  engineer's 
estimate.     He  said  that  staff  contacted  other  contractors  to  find 
out  why  they  had  not  bid,   and  a  detailed  review  was  made  of  the  bid 
submitted  versus  the  staff  estimate.     Contractors  indicated  that 
while  they  had  not  been  interesed  in  bidding  in  the  past,   they  would 
be  interested  if  the   job  were  readver tised .     He  said,   that  it  is  his 
belief  that   if  the  job  were  readver t ised ,   there  would  be  more 
competition  and  the  bids  should  come  in  between  $80,000  and  $100,000 
less . 

Mr.   Mock  stated  he  bid  the  job  as  a  joint  venture  with  William  P. 
Young,   Inc.     He  is  75%  of  the  joint  venture  and  Young  is  25%.     He  is 
also  registered  as  a  minority  business  enterprise  and  is  a  local 
business.     Mr.   Mock  said  that  the  specification  called  for  35%  MBE 
participation  at  the  prime  level.     That  would  limit  the  number  of 
bids  submitted,   he  said. 

Mr.   Mock  pointed  out  the  areas  in  which  his  bid  differed  from  the 
staff  estimate  and  gave  his  justification  for  his  bid.     He  said  that 
he  understood  if  the  job  were  readvertised  the  department  would 
change  the  MBE  requirement  from  the  prime  level  to  the  subcontractor 
level  in  order  to  get  more  bids.     He  said  that  would  be  unfair  to 
him. 

Commissioner  Lenvin  moved  to  reject  the  bid,   and  stated  that  she 
hoped  the  MBE  requirement  would  not  change.     Resolution  No.  85-0222 
was  adopted. 

******** 

Announcements 

Commissioner  Flynn  reported  that  the  Commission  met  in  executive 
session  on  May  14,   1985  and  authorized  the  filing  of  a  brief  in  the 
case  of  Hansen  v.   City  of  San  Buenaventur e .     Also,   the  Commission 
approved  an  interim  agreement  with  Modesto  and  Turlock  Irrigation 
Districts  for  the  sale  of  power. 


85-086 


Immediately  prior  to  this  meeting  the  Commission  approved  in 
executive  session  a  settlement   in  the  case  of  Sagredos  v.   City  and 
County  of  San  Francisco. 


Resolution  No.   85-0209  -  Continued  from  the  beginning  of  the  meeting. 

Mr.  Thomas  Berliner,  Deputy  City  Attorney,  distributed  a  draft  of  a 
revised  resolution  which  would  approve  assignment  of  the  lease  and  a 
90  day  land  use  permit. 

Commissioner  Lenvin  proposed  various  changes  to  the  resolution. 

Commissioner  Flynn  called  a  recess  at  3:50  p.m.   for  redrafting  of 
the  resolution. 

At  4:08  p.m.  the  meeting  was  reconvened. 

On  motion  of  Commissioner  Lenvin,  seconded  by  Commissioner  Barletta, 
Resolution  No.   85-0209  was  adopted. 


******** 


******** 


THEREUPON   THE   MEETING  WAS  ADJOURNED:      4:35  P.M. 


ROMAINE   A.  BOLDRIDGE 
Secretary 
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TUESDAY,    MAY    28,  1985 

 oOo  

VICE   PRESIDENT   FLYNN :      Now    the  following 
matters  before  the  Public  Utilities  Commission  are 
recommended  for  action  as  stated  by  the  General  Manager 
of   Public  Utilities,   and  the  City  Attorney,  where 
applicable. 

We  have  a  special  order   of   business,    which  is 
Item  8,   public  hearing.     Anyone  choosing  to  give 
testimony  will  be  free  to  do  so  after   the  presentation 
is  made  by  the  financial  manager,  Mr. 

GENERAL  MANAGER  NOTHENBERG :     Mr.  Tucciarone 

today. 

VICE   PRESIDENT  FLYNN:     Mr.    Tucciarone   is  going 

to  do  it? 

GENERAL   MANAGER  NOTHENBERG:  Yes. 

VICE  PRESIDENT  FLYNN:     Okay,    all    right.  Let 

me  read  the  item. 

Public  hearing  to  consider   authorizing  the 
Assistant  General  Manager  of   Finance,   Public  Utilities 
Commission,    to  apply  for,   accept  and  expend   $3  million 
of  UMTA  Section  3  and/or   Federal  Aid  Interstate 
Transfer   capital  assistance  and  required  local  match 
funds  to  complete  design  and  engineering  work  for  the 
Muni  Metro  Turnaround  Project. 
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MR.    TUCCIARONE:      Good  afternoon. 
Commissioners.      Louis  Tucciarone,    Director    of  Budgets 

and  Grants. 

The  item  before  you   is  the  funding  required 
for  what  we  have  been  calling  Phase  2  of   the  Turnaround 
Project.     You've  already  approved  last  year   a  grant  for 
$1.3  million  to  fund  Phase  1.     You've  also  authorized 
the  negotiation  and  executing  of   a  contract  with 
Bechtel  for   the  preliminary  engineering.      These  funds, 
these  extra   $3  million  is  our   estimate  now  to  complete 
all  engineering,    through  plans  and  specs,   to  bring  us 
to  the  construction  phase  of   the  project.     And  we  will 
be  applying  for   either  UMTA  Section  3  or   Federal  Aid 
Interstate.     We  would  prefer   the  Section  3  funding. 
However,    if   that  funding  does  not  become  available  to 
us,   that's  discretionary,   which   is  competitive 
nationwide,   then  we  would  have  to  resort  to  the  use  of 
the  formula  funds  that  are  given  to  the  City  and  County 
through  the   Interstate  Transfer  program. 

VICE  PRESIDENT  FLYNN :     Questions  from  the 
Commissioners? 

Any  questions  from  the  public  with  reference 
to  public  testimony  on  the  public  hearing  matter 
recited?     Anyone  like  to  testify  about  the  public 
hearing? 
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Then   we   will    close    the    public   hearing    and  cc 
for   the  vote. 

COMMISSIONER   LENVIN:      I'm   delighted   to  move 

adoption  of   this  item. 

COMMISSIONER  BARLETTA:  Seconded. 
VICE   PRESIDENT  FLYNN :      All    in  favor? 
COMMISSIONER   LENVIN:  Aye. 
COMMISSIONER  BARLETTA:  Aye. 

VICE   PRESIDENT  FLYNN:      The   ayes  have   it  and 
such  will  be  the  order. 

Thanks,   Mr.  Tucciarone. 

 oOo  
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STATE  OF  CALIFORNIA 
COUNTY   OF  MARIN 


) 

)  BE  . 

) 


If   HARRY  SOUZA,   do  hereby  certify   that  the 
foregoing  transcript  was  reported  in  shorthand  at  the 
time  and  place  therein  stated.     I  further  certify  that 
the  foregoing  is  a  full,   true  and  accurate 
transcription  of  the  proceedings  to  the  best  of  my 
ability. 

I  further  certify  that  I  am  not  of  cc  :nsel  or 
attorney  for  either  or  any  of  the  parties  named  in  said 
action,   nor   in  any  way  interested  in  the  outcome  of  the 
cause  named  in  said  caption. 

IN  WITNESS  WHEREOF,    I  have   hereunto   set  my 
hand  and  affixed  my  seal  of  office  this 

day  of  %   '   19  ^S  • 
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TUESDAY,    MAY    28,  1985 

 O0O  

VICE   PRESIDENT  FLYNN:      Do  you  want  No.  9? 
GENERAL  MANAGER  NOTHENBERG:      Yes,    9   next,  if 
you  would,   Mr.    President.     That  is  also  a  public 
hearing,   if  you  would. 

VICE   PRESIDENT  FLYNN:     All  right. 
Item  9:     To  consider   authorizing  the  Assistant 
General  Manager   of   Finance,   Public  Utilities 
Commission,    to  amend  an  UMTA  Section  3  capital 
assistance  grant,   No.   CA-03-0264,    in  order   to  prepare 
specifications  and  purchase  approximately  20 
replacement  diesel  coaches  using  the  remaining 
unobligated  funds. 

Mr.  Tucciarone. 

MR.    TUCCIARONE:     Yes.      This   item   is  not  a 
request  for  new  grant  funds,   but  rather   to  reuse  funds 
that  were  approved  to  the  Public  Utilities  Commission 
by  UMTA  about  three  years  ago  when  we  purchased  the 
Flyer   and  M.A.N,   buses.     We  received  a  grant  for  $39 
million.     Now  that  the  buses  are  all   in  and  we  paid  all 
the  bills,   there's  approximately   $3  million  left 
unspent  in  that  grant.     We  would  like  to  reuse  that 
funding  for   the  next  phase  of  the  vehicle  plan,  which 
is  the  replacement  of  the  AMG  coaches.     And  we  have 
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approximately   50    in   the   fleet   to   replace.      We  believe 
that  three  million  could  fund  the   replacement  of  about 
20  of  those  coaches.      In  order   to  reuse  those  funds  and 
reobligate   them,   however,   UMTA  requires  a  new  public 
hearing  and  new  application,  which  is  before  you. 

GENERAL  MANAGER  NOTHENBERG:     Let  me  clarify, 
Mr.   President  and  members,   we  would  be  buying  20 
coaches  at  a  time.     The  vehicle  plan,   as  you  know, 
calls  for  50.     And  we  would  simply  use   these  funds  for 
20   of   them  and  use   the  other   funds  for  30.     So,  the 
vehicle  plan  would  stay  intact.     This  is  just  a  funding 
source  for   a  portion  of  the  vehicles  which  you  have 
authorized  us  to  acquire  under   the  vehicle  plan. 

COMMISSIONER  LENVIN:      I   have  a  question,    if  I 

may. 

VICE   PRESIDENT  FLYNN :     Commissioner  Lenvin. 

COMMISSIONER  LENVIN:  Where  are  we  —  Does 
this  money  also  cover  preparation  of  specifications 
before  the  acquisition? 

MR.   TUCCIARONE:     Yes,    it  does. 

GENERAL   MANAGER  NOTHENBERG:      Yes.  Right. 
These  would  be  the  30-  or  35-foot  buses.     These  are  the 
little  ones  to  replace  the  AMG's. 

VICE   PRESIDENT  FLYNN:     You  say   "reuse  the 
funds."     Do  you  really  mean  that?     "Reuse  the  funds"? 
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GENERAL    MANAGER    NOTBENBERG:  No. 

MR.  TUCCIARONE:  No,  reobligate  unspent  funds. 
VICE  PRESIDENT  FLYNN :      I  was   trying  to  learn 

how  to  do  that. 

GENERAL  MANAGER  NOTHENBERG:     They   only   let  us 

do  it  once. 

VICE  PRESIDENT  FLYNN:     Okay.     This  is  also  a 
public  hearing  item.     Does  anyone  choose  to  comment 
with   reference  to  it? 

Item  10  being  of   the   same  nature,    to  consider 
authorizing  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,    to  apply   for,   accept  and 
expend   $3.5  million  of  Federal  Aid  Urban  Systems 
capital  assistance  and  required  local  match  funds  to 
make   improvements  to  the  Harrison  Street  facility  of 
the  Municipal  Railway;   to  request  the  San  Francisco 
Municipal  Railway  Improvement  Corporation,   SFMRIC,  to 
provide   $682,650   in  local  matching  funds  and  to  request 
SFMRIC  to  reserve  $3,818,000  as  a  guarantee  against 
anticipated  federal  grants  for   this  project. 

GENERAL  MANAGER  NOTHENBERG:      In  conjunction 
with   this  item,   Mr.   President,   we  thought  it  might  be 
useful  for   the  Commission  to  see  a  brief  presentation 
on  the  Harrison  Street  facility.     You  have  not  yet  seen 
how  far  along  we  have  come  with  that  facility,  and  if  I 
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4 

may   beg  your   indulgence,    I  would  like   to  ask  Leo'e 
project  manager,    Barbara   Moy,    to  present   this  item. 

COMMISSIONER  LENVIN:     Could   I   interrupt  you 

for   a  moment? 

GENERAL   MANAGER   NOTHENBERG:  Sure. 

COMMISSIONER  LENVIN:     Mr.  Vice  President,  may 
I  suggest  that  because  Item  9  is  separate,    it's  been 
listed  separate,   I  think  procedurally,  you  should  close 
the  hearing,   and  perhaps  we  should  vote  before  moving 

on  to  Item  10. 

VICE  PRESIDENT  FLYNN :     Then,    I  will   go   back  to 
closing  the  public  hearing.     Unless  there  is  some 
testimony  on  Item  9,   then  I  would  ask  for   a  motion  to 
approve  that  specifically. 

COMMISSIONER  LENVIN:     So  moved. 

COMMISSIONER  BARLETTA:  Seconded. 

VICE  PRESIDENT  FLYNN:     All    in  favor? 

COMMISSIONER  LENVIN:  Aye. 

COMMISSIONER  BARLETTA:  Aye. 

VICE   PRESIDENT   FLYNN:  Aye. 

The  "ayes"  have  it,   and  that  shall  be  noted. 
 oOo  
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STATE  OF  CALIFORNIA 
COONTY   OF  MARIN 


) 

)  SB  . 
) 


If   HARRY  SOUZA,   do  hereby  certify   that  the 
foregoing  transcript  was  reported  in  shorthand  at  the 
time  and  place  therein  stated.     I  further  certify  that 
the  foregoing  is  a  full,   true  and  accurate 
transcription  of  the  proceedings  to  the  best  of  my 
ability. 

I  further  certify  that  I  am  not  of  counsel  or 
attorney  for  either  or  any  of  the  parties  named  in  said 
action,  nor   in  any  way  interested  in  the  outcome  of  the 
cause  named  in  said  caption. 

IN  WITNESS  WHEREOF,    I  have  hereunto  set  my 
hand  and  affixed  my  seal  of  office  this  __L^1  

SI 

dav  of   '  fc  -  r  19.  *^  • 

J  is 


OFFICIAL  SEAL 
HARPY  SOUZA 
NOTARY  PUEI  IC  -  CAUFORNI4 
MARIN  CQ  .'NTY 
My  comm  expires  APR  18.  19$ 


PUBLIC    UTILITIES  COMMISSION 

CITY   AND   COUNTY   OF    SAN  FRANCISCO 


Resolution  No.     85   -   0204   -  MR  5-28-85 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,  Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer         Type  Date  PD  Settlement 

Non-litigated  Settlements 

Aetna  Life  Insurance/  83S0239-2       10-6+         4-  2-84  A  $  8,173.20 

Medicare  $8,173.20 

Mrs.   King  Bing  Seek  83T1132-1         1-7+         3-21-84  A  11,000.00 

and  $25,000.00 
Poo  C.  Wan 

Litigated  Settlements 

Marian  Bucher  83B0513-1         2-7+         9-22-83  A  45,000.00 

$Und.  Amt. 


Mary  Mei  Cheung,  82C0052-8       20-3  8-19-82  A  45,000.00 

now  an  adult  $100,000.00 

(Settlement  includes  waiver  of  lien  amounting 
to  $5,049.32.) 


James  DaVeggio  82B5122-1         1-3  9-  7-82  A  12,500.00 

$500,000.00 


Wilma  Husk  83T5373-1         1-7  2-17-84  A  18,750.00 

$25,000.00 

Judgments 
None 


$140,423.20 


Total  Settlements:  (6) 


Index       560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  May  28,  1985. 


Romaine  A.   Boldridge,  Secretary 

5-28-85 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-:0205 

RESOLUTION  No  


RESOLVED,  That  this  Commission  authorizes  the  Howard,  Rice 
law  firm  to  file  an  amicus  curiae  brief  on  behalf  of  the  City  of  San 
Buenaventura  in  appellate  litigation  entitled,  Hansen  v.  City  of  San 
Buenaventura,  relating  to  rate  setting  for  sales  of  water;   subject  to 
a  limitation  of  $5,000  for  said  legal  services. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         14  198%  

ACTING  Secretary,  ities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0206 

RESOLUTION  NO  


RESOLVED ,  That  the  Commission  apDroves,  recommends  and 
requests  that  the  Board  of  Supervisors  approve  the  interim 
agreements  between  City  and  M.I.D.  and  City  and  T.I.D.  as  such 
agreements  were  introduced  and  approved  in  the  Finance  Committee 
of  the  Board  of  Superivsors  on  May  8,   1985,  with  a  modification 
to  provide  in  Paragraph  9  of  Aopendix  G  that  the  notice  period  is 
to  be  not  less  than  two  years  and  not  more  than  three  years,  the 
exact  amount  of  time  to  be  negotiated   in  the  final  contract. 


393Sp 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         14  19ft5, 


ACTING  Secretary,  Ptfolic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0207 


RESOLUTION  No 


WHEREAS  ,       On  the  recommendation  of  the  City  Attorney  in  the 
case  of  Kimon  Sagredos  and  Evangelos  Sagredos  v  City  and  County  of 
San  Francisco,  Superior  Court  No.   811-921  and  829-983    (Consolidated) , 
it  is 

RESOLVED,     that  this  Commission  approve  settlement  of  the 
above-entitled  case  for  $507,500.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MAI 


2  8  198! 


y,  Public  Utilities  Co 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-C2fJ8 

RESOLUTION  NO  


WHEREAS,  An  emergency  condition  has  existed  in  San  Francisco 

since  Thursday,  May  23,   1985,  at  11:30  p.m.  due  to  a  broken  6-inch 

Lombard  Reservoir  distribution  main   in  Grant  Avenue  between  Greenwich  and 
Filbert  Streets;  and 

WHEREAS,  The  above  water  main  break  resulted  in  extensive  damage 
to  street  and  sidewalk   paving,   leaving  a  portion  of  Grant  Avenue 
impassable  to  traffic;  and 

WHEREAS,  The  scattering  of  debris  over  a  large  area  also  created 
an  extreme  hazard  to  pedestrian  and  vehicular  traffic;  and 

WHEREAS,  An  adjacent  feeder  main  has  been  shut  down  as  a  safety 
precaution,  thereby  impairing  water  service  to  the  general   area;  and 

WHEREAS,  Emergency  repairs  to  the  street  and  water  main  are 
necessary  to  restore  normal  vehicular  and  pedestrian  traffic,  to  carry  on 
the  operation  of  the  San  Francisco  Water  Department  without  interruption, 
and  to  protect  the  interest  of  and  safeguard  the  health  and  welfare  of 
the  citizens  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,   Such  repairs  must  be  made  expeditiously  to  restore  the 
integrity  of  those  streets  and  of  the  water  distribution  system,   and  to 
eliminate  hazards  to  the  general   public;  therefore,  be  it 

RESOLVED,  That  time  being  of  essence,  this  Commission  in 
accordance  with  the  provisions  of  Section  6.30  of  the  Administrative 
Code,  hereby  declares  the  existence  of  an  emergency;   and  be  it  further 

RESOLVED,  Funds  for  said  emergency  repairs  in  the  amount  of 
$48,000.00  are  available  in  32-001-387225-663-01   -  Water  Main  Replacement. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

•     MAY      2  8 


Secretary,  Public  Utilities  Commissib 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY   OF  SAN  FRANCISCO 


85-0209 

RESOLUTION  No  


WHEREAS,  In  1975,  the  City  and  County  of  San  Francisco  (City") 
entered  into  a  lease  with  the  Marriott  Corporation  for  use  of  the  City's  right 
of  way  ("Premises")  described  in  said  lease,  for  landscaping  and  parking 
purposes,  in  conjunction  with  the  operation  of  the  property  commonly  known  as 
the  Great  America  Theme  Park  ("Theme  Park");  and 

WHEREAS,  The  City  of  Santa  Clara  through  its  Sports  and  Open  Space 
Authority  ("Authority")  shall  be  acquiring  the  Theme  Park  from  Marriott 
Corporation;  and 

WHEREAS,  The  Authority,  upon  acquisition  of  the  Theme  Park,  shall 
transfer  its  interests  to  the  Redevelopment  Agency  of  the  City  of  Santa  Clara 
("Agency");  and 

WHEREAS,  The  Agency  wishes  to  receive  an  assignment  from  Marriott 
Corporation  through  the  Authority  of  the  lease  with  the  City  for  use  of  the 
Premises;  and 

WHEREAS,  The  Agency  wishes  to  make  use  of  the  Premises  for 
landscaping  and  parking  purposes  in  conjunction  with  the  operation  of  the 
Theme  Park;  and 

WHEREAS,  Marriott  Corporation  has  endorsed  an  agreement  with  Agency 
relinquishing  its  rights  to  the  Premises,  subject  to  City  approval;  and 

WHEREAS,  The  Public  Utilities  Commission  ("Commission")  of  the  City 
will  approve  the  assignment  of  the  lease,  with  certain  modifications  to  said 
lease,  for  the  Premises  to  the  Agency  from  the  Marriott  Corporation;  and 

WHEREAS,  Pending  approval  of  the  lease  by  the  Commission  and  the 
assignment  and  lease  by  the  Board  of  Supervisors  of  the  City,  it  is  understood 
that  the  Agency  will  need  a  Land  Use  Permit  to  use  the  Premises  for 
landscaping  and  parking  purposes;  and 

WHEREAS,  Said  Land  Use  Permit  shall  be  issued  for  90  days  for  a  fee 
of  $11,750.00,  payable  monthly  in  advance  at  the  rate  of  $3,916.67,  said 
permit  to  expire  in  90  days  or  at  such  time  as  the  City  and  Agency  execute  a 
new  long  term  lease,  whichever  occurs  first;  and 

WHEREAS,  It  is  understood  that  the  Commission  will  be  reviewing  for 
approval  a  long  term  lease  with  Agency,  but  cannot  as  of  this  date  so  review 
because  of  time  constraints;  and 


PUBLIC   UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF   SAN  FRANCISCO 


85-0209 

RESOLUTION  NO  


WHEREAS,  In  order  to  provide  Redevelopment  Agency  with  time  to 
negotiate  a  lease  with  Commission,  the  Commission  will  approve  an  assignment 
of  the  lease  with  Marriott  Corporation  to  Authority  and  then  to  Agency,  said 
lease  to  be  for  90  days  or  upon  execution  of  a  new  lease  between  City  and 
Agency,  whichever  occurs  first,  at  the  increased  rental  rate  of  $47,000.00  per 
year,  payable  monthly  in  advance  at  the  rate  of  $3,916.67,  said  amounts  to  be 
credited  against  amounts  paid  as  a  fee  for  the  Land  Use  Permit;  now, 
therefore,  it  be 

RESOLVED,  That  subject  to  the  receipt  of  (1)  documentation 
evidencing  the  acquisition  of  the  Theme  Park  by  the  Authority  and  (2)  an 
endorsed  copy  of  an  assignment  agreement  for  the  Premises  from  Marriott 
Corporation  to  the  Authority  and  thence  to  the  Agency,  the  Commission  does 
hereby  approve  the  assignment  of  the  lease  for  the  Premises  from  the  Marriott 
Corporation  to  the  Authority  and  thence  to  the  Agency  provided  Authority  and 
Agency  sign  an  agreement  to  terminate  said  lease;  said  termination  to  be 
effective  90  days  from  the  date  of  this  resolution  or  the  date  upon  which  such 
long  term  lease  is  approved  by  City's  Board  of  Supervisors,  and  does  hereby 
direct  the  General  Manager  of  the  Commission  to  endorse  said  assignment  upon 
receipt  of  the  lease  termination  agreement  on  behalf  of  the  Commission;  and, 
be  it 

FURTHER  RESOLVED,  That  pending  final  approval  of  the  assignment  and 
lease,  a  Land  Use  Permit  shall  be  issued  for  90  days  at  a  fee  of  $11,750.00, 
or  until  the  effective  date  of  the  90-day  lease,  whichever  is  sooner,  to  allow 
the  Agency  to  use  the  Premises  for  parking  purposes  upon  terms  and  conditions 
set  forth  in  the  Land  Use  Permit. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of_        *       jfifoY         2  fl 


Secretary,  Public  Utilities  Commissi* 


J 
ission 


PUBLIC  UTILITIES  COMMISSION 

CIIY   AND  COUNTY  OF  SAN  FRANCISCO 


85-0210 

RESOLUTION  NO  


WHEREAS,  the  Secretary  of  Transportation  is  authorized  to 
make  monies  available  pursuant  to  Section  3  of  the  Urban  Mass 
Transportation  Act  of  1964,  as  amended  and  Section  103(e)(4)  of 
Title  23  of  the  United  States  Code,  for  mass  transportation 
projects;  and 

WHEREAS,  the  Public  Utilities  Commission,  City  and  County 
of  San  Francisco,   is  an  eligible  claimant  for  capital 
assistance  projects  pursuant  to  Section  3  of  the  Urban  Mass 
Transportation  Act  of  1964,   as  amended  and  Section  103(e)(4)  of 
Title  23  of  the  United  States  Code;  and 

WHEREAS,  the  contract  for  financial  assistance  will  impose 
certain  obligations  upon  the  applicants,  including  the 
provision  by  it  of  the  local  share  of  project  costs;  and 

WHEREAS,   it  is  required  by  the  U.S.  Department  of 
Transportation  in  accord  with  the  provision  of  Title  VI  of  the 
Civil  Rights  Act  of  1964,   that  in  connection  with  the  filing  of 
an  application  for  assistance  under  the  Urban  Mass 
Transportation  Act  of  1964,  as  amended,  the  applicant  give  an 
assurance  that  it  will  comply  with  Title  VI  of  the  Civil  Rights 
Act  of  1964  and  the  U.S.   Department  of  Transportation 
requirements  thereunder;  and 

WHEREAS,   it  is  the  goal  of  the  applicant  that  minority 
business  enterprises  be  utilized  to  the  fullest  extent  possible 
in  connection  with  this  project,  and  that  definitive  procedures 
shall  be  established  and  administered  to  ensure  that  minority 
businesses  shall  have  the  maximum  possible  opportunity  to 
compete  for  contracts,   supplies,  equipment  contracts,  or 
consultant  and  other  services;  and 

WHEREAS,   the  application  proposes  the  completion  of  design 
and  engineering  work  for  the  Muni  Metro  Turnaround  project;  and 

WHEREAS,   the  preparation  of  final  design  and  engineering 
will  be  sponsored  by  either  the  Section  3  program  authorized  by 
the  Urban  Mass  Transportation  Act  of  1964,  as  amended  or  by  the 
Section  103(e)(4)  program,  of  Title  23  of  the  United  States 
Code;  and 

WHEREAS,   it  is  required  by  the  federal  government  that  the 
Public  Utilities  Commission  hold  a  public  hearing  to  allow 
public  comment  on  the  proposed  federal  grant;  and 

WHEREAS,   this  requirement  will  be  met  by  the  May  28,  1985 
public  hearing;  and 

WHEREAS,   the  San  Francisco  Department  of  City  Planning, 
using  guidelines  established  for  implementation  of  the 
California  Environmental  Quality  Act  of  1970   [ CEQA ] ,  has 
determined  that  the  design  and  engineering  work  is 
categorically  exempt  from  CEQA  per  Section  15306  of  the  Act;  and 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


85-0210 

RESOLUTION  No  


WHEREAS,   the  Muni  Metro  Turnaround  project  is  ranked  high 
in  the  Municipal  Railway  Capital  Improvement  Program,  1984-89, 
adopted  previously  by  the  Public  Utilities  Commission,  now, 
therefore  be  it 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  $3,000,000  of  UMTA  Section  3  and/or  Federal  Aid 
Interstate  Transfer   (Section  103(e)(4)  of  Title  23  of  the 
United  States  Code)  capital  assistance  and  required  local  match 
funds  to  complete  design  and  engineering  work  for  the  Muni 
Metro  Turnaround  project  as  detailed  in  Attachment  A;   and  be  it 
further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
an  application  on  behalf  of  the  City  and  County  of  San 
Francisco  with  the  U.S.  Department  of  Transportation  to  finance 
the  completion  of  a  final  design  and  engineering  work  for  the 
Muni  Metro  Turnaround  project;   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
with  such  application  an  assurance  or  any  other  document 
required  by  the  U.S.   Department  of  Transportation  effectuating 
the  purpose  of  Title  VI  of  the  Civil  Rights  Act  of  1964;   and  be 
it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  might  be  requested  by  the  funding 
agencies  in  connection  with  this  request;  and  be  it  further 

RESOLVED,   that  the  General  Manager  of  Public  Utilities 
Commission  is  authorized  to  set  forth  and  execute  affirmative 
minority  business  policies  in  connection  with  the  project's 
procurement  needs. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY     2  8 1995  ^ 


at  its  meeting  of 


Secretary,  Public  Utilities  Commissi 


issiem 


ATTACHMENT  A 


Phase  II  Muni  Metro  Turnaround  Project 
Completion  of  Design  and  Engineering  Work 
With  UMTA  Section  3  Capital  Assistance  Budget 


Engineering  Services: 
Consultant 
Force  Account 

Indirect  Cost 

Contingency 


Total 

Federal  (75%) 
Local  (25%) 


Total 

$2,200,000 
382,000 
191,000 
227,000 
$3,000,000 
$2,250,000 
$750,000 


ATTACHMENT  B 


Phase  II  Muni  Metro  Turnaround  Project 
Completion  of  Design  and  Engineering  Work  Budget 
With  Federal  Aid  Interstate  Transfer  Capital  Assistance 


Engineering  Services: 
Consultant 
Force  Account 

Indirect  Cost 

Contingency 


Total 

Federal  (85%) 
Local  (15%) 


Total 

$2,200,000 
382,000 
191,000 
227,000 
$3,000,000 
$2,250,000 
$450,000 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF   SAN  FRANCISCO 


85-0211 

RESOLUTION  No  


WHEREAS,   the  Secretary  of  Transportation  is  authorized  to 
make  monies  available  pursuant  to  the  Urban  Mass  Transportation 
Act  of  1964,  as  amended,  for  mass  transportation  projects;  and 

WHEREAS,  the  Public  Utilities  Commission,  City  and  County 
of  San  Francisco,   is  an  eligible  claimant  for  capital 
assistance  projects  pursuant  to  Section  3  of  the  Urban  Mass 
Transportation  Act  of  1964,  as  amended;  and 

WHEREAS,  the  contract  for  financial  assistance  will  impose 
certain  obligations  upon  the  applicants,   including  the 
provision  by  it  of  the  local  share  of  project  costs;  and 

WHEREAS,   it  is  required  by  the  U.S.   Department  of 
Transportation  in  accord  with  the  provision  of  Title  VI  of  the 
Civil  Rights  Act  of  1964,   that  in  connection  with  the  filing  of 
an  application  for  assistance  under  the  Urban  Mass 
Transportation  Act  of  1964,  as  amended,   the  applicant  give  an 
assurance  that   it  will  comply  with  Title  VI  of  the  Civil  Rights 
Act  of  1964  and  the  U.S.   Department  of  Transportation 
requirements  thereunder;  and 

WHEREAS,   it  is  the  goal  of  the  applicant  that  minority 
business  enterprises  be  utilized  to  the  fullest  extent  possible 
in  connection  with  this  project,  and  that  definitive  procedures 
shall  be  established  and  administered  to  ensure  that  minority 
businesses  shall  have  the  maximum  possible  opportunity  to 
compete  for  contracts,   supplies,  equipment  contracts,  or 
consultant  and  other  services;  and 

WHEREAS,   it  has  become  necessary  to  amend  the  scope  of 
work  for  the  Bus  Purchase  Grant   (CA-03-0264)   to  include  the 
preparation  of  specifications  and  purchase  of  approximately  20 
small  diesel  coaches  for  the  Municipal  Railway;  and 

WHEREAS,   no  additional  funds  will  be  required  for  these 
projects  since  the  existing  grant  budgets  are  sufficient  to 
include  the  total  cost  of  the  proposed  amendments;  and 

WHEREAS,   the  purchase  of  small  coaches  and  preparation  of 
specifications  will  be  sponsored  by  the  Section  3  program, 
authorized  by  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended;  and 

WHEREAS,   it  is  required  by  the  federal  government  that  the 
Public  Utilities  Commission  hold  a  public  hearing  to  allow 
public  comment  on  the  proposed  changes  in  the  scope  of  work  of 
this  federal  grant;  and 

WHEREAS,   this  requirement  will  be  met  by  the  May  28,  1985 
public  hearing;  and 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0211 

RESOLUTION  No  


WHEREAS,  the  San  Francisco  Department  of  City  Planning, 
usinq  quidelines  established  for  implementation  of  the 
California  Environmental  Quality  Act  of  1970  [CEQA],  has 
determined  that  purchases  of  transit  equipment  are 
categorically  exempt  from  CEQA  per  Section  15302  of  the  Act;  and 

WHEREAS,   the  adopted  Vehicle  Plan  calls  for  the 
replacement  of  the  AMG  small  diesel  coaches  in  1987,  therefore 

be  it 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  an 
agreement  with  the  Federal  government  to  amend  UMTA  grant 
(CA-03-0264)  to  include  the  preparation  of  specifications  ana 
purchase  of  small  coaches  for  the  Municipal  Railway  as  detailed 
in  Attachment  A;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
an  amended  application  on  behalf  of  the  City  and  County  of  San 
Francisco  with  the  U.S.  Department  of  Transportation  to  finance 
the  preparation  of  specifications  and  purchase  of  small  coaches 
for  the  Municipal  Railway;  and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
with  such  application  an  assurance  or  any  other  document 
required  by  the  U.S.   Department  of  Transportation  effectuating 
the  purpose  of  Title  VI  of  the  Civil  Rights  Act  of  1964;  and  be 
it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  might  be  requested  by  the  funding 
agencies  in  connection  with  this  request;   and  be  it  further 

RESOLVED,   that  the  General  Manager  of  Public  Utilities 
Commission  is  authorized  to  set  forth  and  execute  affirmative 
minority  business  policies  in  connection  with  the  project  s 
procurement  needs. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         2  8  1985 


TTK77ITL, 


Secretary,  Public  Utilities  Commission 


ATTACHMENT  A 


Small  Diesel  Coach  Purchase  and  Specifications  Budget 
With  UMTA  Section  3  Capital  Assistance 


Purchase  of  Approximately  20  Small 
Diesel  Coaches 

Engineering  Services  Related  to 
Bus  Procurement: 

Consultant 

Force  Account 
Indirect  Costs 
Contingency 

Total 

Federal  (80%) 
Local  (20%) 


Total 
$2,600,000 

200,000 
136,000 
24,000 
68,640 
$3,000,000 
$2,400,000 
$600,000 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF   SAN  FRANCISCO 

S5-<>212 

RESOLUTION  No  


WHEREAS,  the  Secretary  of  Transportation  is  authorized  to 
make  monies  available  pursuant  to  the  Urban  Mass  Transportation 
Act  of  1964,  as  amended,  for  mass  transportation  projects;  and 

WHEREAS,   the  Public  Utilities  Commission,  City  and  County 
of  San  Francisco,   is  an  eligible  claimant  for  capital 
assistance  projects  under  the  Federal  Aid  Urban  Systems  (FAUS) 
categorical  grant  program  as  authorized  by  Section  142  of  Title 
23  of  the  United  States  Code;  and 

WHEREAS,   the  contract  for  financial  assistance  will  impose 
certain  obligations  upon  the  applicants,   including  the 
provision  by  it  of  the  local  share  of  project  costs;  and 

WHEREAS,   it  is  required  by  the  U.S.   Department  of 
Transportation  in  accord  with  the  provision  of  Title  VI  of  the 
Civil  Rights  Act  of  1964,  that  in  connection  with  the  filing  of 
an  application  for  assistance  under  the  Urban  Mass 
Transportation  Act  of  1964,  as  amended,   the  applicant  give  an 
assurance  that  it  will  comply  with  Title  VI  of  the  Civil  Rights 
Act  of  1964  and  the  U.S.   Department  of  Transportation 
requirements  thereunder;  and 

WHEREAS,   it  is  the  goal  of  the  applicant  that  minority 
business  enterprises  be  utilized  to  the  fullest  extent  possible 
in  connection  with  this  project,  and  that  definitive  procedures 
shall  be  established  and  administered  to  ensure  that  minority 
businesses  shall  have  the  maximum  possible  opportunity  to 
compete  for  contracts,  supplies,  equipment  contracts,  or 
consultant  and  other  services;  and 

WHEREAS,   the  application  proposes  to  make  site 
improvements  to  the  new  Harrison  Street  Operating  Division  for 
the  Municipal  Railway;  and 

WHEREAS,   the  site  improvements  to  the  Harrison  Street 
Operating  Division  will  be  sponsored  by  the  FAUS  program,  as 
authorized  by  Section  142  of  Title  23  of  the  United  State  Code; 
and 

WHEREAS,   it  is  required  by  the  federal  government  that  the 
Public  Utilities  Commission  hold  a  public  hearing  to  allow 
public  comment  on  the  proposed  federal  grant;  and 

WHEREAS,   this  requirement  will  be  met  by  the  May  28,  1985 
public  hearing;  and 

WHEREAS,   the  San  Francisco  Department  of  City  Planning, 
using  guidelines  established  for  implementation  of  the 
California  Environmental  Quality  Act  of  1970   [CEQA],  has 
determined  that  project  could  not  have  a  significant  effect  on 
the  environment;  and 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF   SAN  FRANCISCO 


8S-0212 

RESOLUTION  No.  


WHEREAS,  the  Harrison  Street  facility  was  ranked  high  in 
the  Municipal  Railway  Capital  Improvement  Program,  1984-89, 
adopted  previously  by  the  Public  Utilities  Commission,  now, 
therefore  be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  $3,500,000  of  Federal  Aid  Urban  System  capital 
assistance  and  required  local  match  funds  to  make  improvements 
to  the  Harrison  Street  facility  for  the  Municipal  Railway  as 
detailed  in  Attachment  A;  and  be  it  further 

RESOLVED,   that  the  Public  Utilities  Commission  requests 
that  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  provide  $682,650  in  local  matching  funds;   and  be  it 


RESOLVED,   that  the  Public  Utilities  Commission  requests 
that  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  reserve  $3,818,000  as  a  guarantee  against 
anticipated  federal  grants  for  this  project;  and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
an  application  on  behalf  of  the  City  and  County  of  San 
Francisco  with  the  U.S.   Department  of  Transportation  to  finance 
improvements  to  the  Harrison  Street  facility  for  the  Municipal 
Railway;  and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
with  such  application  an  assurance  or  any  other  document 
required  by  the  U.S.  Department  of  Transportation  effectuating 
the  purpose  of  Title  VI  of  the  Civil  Rights  Act  of  1964;  and  be 
it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  might  be  requested  by  the  funding 
agencies  in  connection  with  this  request;  and  be  it  further 

RESOLVED,   that  the  General  Manager  of  Public  Utilities 
Commission  is  authorized  to  set  forth  and  execute  affirmative 
minority  business  policies  in  connection  with  the  project's 
procurement  needs. 


further 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


HAY 


2_8J! 


Secretary,  Public  Utilities  Commissii 


wn 


ATTACHMENT  A 


Conversion  of  Harrison  Street  Operating  Division  Budget 
With  U.S.  Department  of  Transportation 
Federal  Aid  Urban  Systems  Capital  Assistance 


HARRISON  STREET  OPERATING  DIVISION 

Total 

Construction  of  Site  Improvements  $3,408,000 
Indirect  Costs  92,000 


ESTIMATED  NET  PROJECT  COST 
Federal  (86.21%) 
Local  (13.79) 


$3,500,000 
$3,017,350 
$482,650 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


85-0213 

RESOLUTION  NO  


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  Class  1(b)  project  under  the  State  Guidelines  Implementing  the 
California  Environmental  Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1924  -  6-Inch  Ductile  Iron  Main 
Installation  in  Ocean  and  Onondaga  Avenues,  San  Jose  Avenue  to  Mission 
Street. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MAY       2  8  1985 


Secretary,  Public  Utilities  Commissictf 


PUBLIC   UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0214 


RESOLUTION  No 


RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1925  -  Paint  Exterior  of  Corporation 
Yard  Buildings  in  San  Francisco;  and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  1(b)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
August  28,  1980  and  April  16,  1981. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MAY 


Secretary,  Public  Utilities  Commissi* 


PUBLIC   UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0215 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1894R,  20-Inch  Steel  Main  Installation  in  San 
Aleso  Avenue,  Darien  Way  and  Westgate  and  Upland  Drives  in  the  net  amount 
of  $260,070.00  to  Stacy  &  Witbeck,  Inc.,  Nationwide  Construction 
Consultants,  Inc.  and  Frank  H.  Mock,  A  Joint  Venture,  P.O.  Box  11642,  San 
Francisco,  CA  94101  as  the  lowest  responsive  bidder,  and  rejects  all 
other  bids  for  the  work. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of   MAY       2  8  1985 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0216 

RESOLUTION  No  


WHEREAS,    this   modification    represents   two   changes    to   the  MR  829 
contract ,  and 

hpt„o«n  ,^EREAS'  thnese^modifications  include  changes  to  parts  of  the  road  bed 

an5  f  ,  Z™t  PTt1C  °un  Hyde  Street  from  ^surfacing  to  reconstruction, 
and  a  credit  adjustment  to  the  contract  amount  to  reflect  actual  Force  Account 
expenditures;  now  therefore  be  it  ^count 

amount     nf^fti^m?^ tMs  Comm?ssi°n  aPP™ve  *  Credit  Modification  in  the 

+r!  m  i  d  •  i        *    )     as     set     forth     in     Contract     Modification     Nos    69  & 

to  Municipal  Railway  Contract  MR  829,  Hyde  Street  Loop 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         2  8^85  fi      £  j  I 

Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0217 

RESOLUTION  No  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Professional  Services  Contract  with  Foster  Engineering,  Inc.  for 
Engineering  Design  of  the  Muni  Subway  Wet  Standpipe  System  as 
satisfactorily  completed;  and  authorizes  final  payment  in  the  amount  of 
$6,258.69. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY       2  8  #85 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


RESOLUTION  No  85-Q218 


RESOLVED,   That  this  Commission  accepts  the  work  performed  under 
Contract  No.   MR-916  Muni  Metro  System  -  Overhead  Traction  Power 
System,   Study  and  Review,   Phase  I  as  satisfactorily  completed; 
and  approves  final  payment  for  Phase  I  in  the  amount  of 
$3,058.37  in  favor  of  the  Contractor,   Raymond  Kaiser  Engineers, 
Inc . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0219 

RESOLUTION  No  


WHEREAS,  The  President  of  the  Public  Utilities  Commission 
pursuant  to  Section  6.30  of  the  Administrative  Code  and  Section 
6.301  of  the  City  Charter  has  declared  that  an  emergency  condition 
exists  at  University  Mound  Storage  Yard  because  the  soil  may  have 
been  exposed  to  chemicals  that  were  stored  there  in  drums;  and 

WHEREAS,  It  is  critical  that  the  excavation,  removal  and 
disposal  of  the  possible  exposed  soil  be  performed  immediately  to 
safeguard  the  immediate  and  surrounding  areas;  and 


WHEREAS,  The  City  has  recently  declared  this  area  as  a 
surplus  site  for  possible  housing  development;  and 


WHEREAS,  The  estimated  cost  to  perform  the  current 
necessary  work  is  $100,000  and 

WHEREAS,  The  funding  to  perform  the  work  is  available  in 
the  Water  Department's  84/85  budget  in  object  109,  Other 
Contractual  Services;  Now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves 
the  expenditure  of  funds  under  emergency  provisions  of  the 
Administrative  Code  and  Charter,   for  soil  removal  at  University 
Mound  Storage  Yard. 


0786W 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         2  8  Wfy  -O      I'l    /  /     "  / 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0220 

RESOLUTION  No  _  


WHEREAS,  This  Commission  has  previously  retained  the  law 
firm  of  Howard,  Rice,  Nemerovski,  Canady,  Robertson  and  Falk, 
for  professional  services  with  respect  to  the  conduct  of  the 
litigation  entitled,   "Palo  Alto  v.  CCSF",  contesting  the 
validity  of  the  method  by  which  water  rates  are  set  by  this 
Commission  for  peninsula  resale  customers;  and 

WHEREAS,   It   is  necessary  to  extend  the  time  for  completion 
of  the  contract  by  one  year;  and 

WHEREAS,  Previously  authorized  funding  for  services  under 
said  contract  have  been  nearly  expended,  NOW,  THEREFORE,   IT  IS 

RESOLVED,  That  this  Commission  approves  an  amendment  to 
said  contract  increasing  the  funding  from  the  sum  of  $748,000 
to  $863,000,   an  increase  in  the  amount  of  $115,000,  and 
extending  the  time  for  completion  by  one  year.     Funding  for 
this  amendment  is  available  in  the  Services  of  City  Attorney 
item  in  the  FY  84-85  Water  Department  budget 
(  32-001-387019-4200  )  . 


(0794W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         2  8  ffl5  ,   

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


WHEREAS,  The  Public  Utilities  Commission  at  the 
meeting  of  October  23,   1984  by  Resolution  No.  84-0503 
authorized  the  General  Manager  of  the  Public  Utilities 
Commission  to  execute  a  contract  for  professional  video  tape 
productions;  and 

WHEREAS,  The  Water  Department  has  identified 
additional  needs  and  has  funding  available  in  the  1984-85 
fiscal  year  operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
extension  of  time  to  December  31,  1985  and  increases  funding  to 
an  amount  not  to  exceed  $32,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  _   I  MAY  28J9§5  „  


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  SAN  FRANCISCO 


85-0222 

RESOLUTION  No     ****** 


WHEREAS,  Under  Water  Department  Contract  No.  1748,  construction  of 
standby  power  facilities  of  Lake  Merced  Pump  Station  is  to  be  performed; 
and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
May  14,  1985;  and 

WHEREAS,  The  sole  bid  in  the  amount  of  $527,000.00  exceeds  the 
budget  for  the  contract  by  more  than  21%;  and 

WHEREAS,  It  is  the  recommendation  of  staff  that  the  contract  be 
re-evaluated,  non-essential  work  be  eliminated,  the  plans  and 
specifications  be  revised  and  the  contract  be  readverti sed;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  rejects  the  sole  bid  received  on 
May  14,  1985,  for  Water  Department  No.  WD-1748,  Lake  Merced  Pump  Station, 
Standby  Power  Facilities,  and  authorizes  readverti sement  of  the  contract 
under  Water  Department  Contract  No.  WD-1748R. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  MAY        2  8  1986  ^ 

J^tYtUU~l>  (J.  f^ZJ^^ 


Secretary,  Public  Utilities  Commissiaji 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-0223 


WHEREAS,  the  current  DASD  Subsystem  at  the  Bureau  of  Management 
Information  Systems  is  now  at  97%  utilization;  and 

WHEREAS,  the  Bureau  of  Management  Information  Systems  is  in  the  process  of 
developing  several  major  application  systems  which  will  require  additional 
DASD  Subsystems  storage  capacity;  and 

WHEREAS,  the  Bureau  of  Management  Information  Systems  maintains  a  DASD 
Subsystem  availability  of  not  less  than  98%;  and 

WHEREAS,  the  Bureau  of  Management  Information  Systems  must  increase 
available  DASD  storage  capacity  during  the  4th  quarter  of  this  fiscal  year 
84/85  in  order  to  support  all  required  development  activities,  and 

WHEREAS,  the  logical  upgrade  device  in  the  Bureau  of  Management 
Information  Systems  Data  Center  environment  is  the  IBM  3880  Model  3  and  IBM 
Model  AA4  DASD  Subsystem  providing  increased  storage  capacity  of  1.5  Billion 
Bytes  of  storage  and  an  increase  of  29%  over  the  existing  storage 
configuration;  and 

WHEREAS,  the  IBM  DASD  Subsystem  is  to  provide  increased  Data  transfer 
rates  utilizing  multiple  channels  and  will  accommodate  all  required 
specifications  to  current  and  future  operating  systems  and  configurations;  and 

WHEREAS,  this  DASD  Subsystem  will  be  funded  out  of  the  BMIS  FY  85/86 
Operating  budget;  now  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  gives  approval  to  the  General 
Manager  of  the  PUC  to  enter  into  a  contract  agreement  with  IBM  Corporation  for 
the  purchase  of  two  (2)  IBM  3880  Model  3,  two  (2)  3380  Model  AA4,  and  two  (2) 
3380  Model  B04  out  of  Operating  budget;  and  be  it  further 

RESOLVED,  that  terms  for  this  acquisition  are  a  five  (5)  year  financed 
purchase  agreement  with  IBM  Corporation  for  a  purchase  price  of  $339,286.40 
plus  $22,053.62  state  and  local  taxes  financed  at  an  annual  percentage  rate  of 
10%  with  five  equal  payments  of  $92,129.00. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


ma 


iajT 


Secretary,  Public  Utilities  Commissi< 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0224 

RESOLUTION  No  


WHEREAS,  The  Public  Utilities  Commission  on  October  23, 
1984,  through  Resolution  84-0513  authorized  the  General  Manager 
of  the  Public  Utilities  to  execute  a  personal  service  agreement 
with  San  Francisco  State  University;  and 

WHEREAS,  The  purpose  of  this  contract  was  to  provide 
undergraduate  and  graduate  student  services  through  San 
Francisco  State  University  Career/Placement  Center  for  the 
expansion  and  enhancement  of  PUC 1 s  Training  Program;  and 

WHEREAS,  The  success  of  the  training  program  has 
necessitated  the  need  for  additional  services,  requiring 
additional  funds;   now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  the  Public  Utilities  to  modify  the  terms  of 
the  contract  with  San  Francisco  State  University,  increasing 
the  funding  level  from  $10,000  to  $23,765.00;   and  be  it  further 

RESOLVED,  That  this  Commission  requests  the  Controller  to 
transfer  $11,265     from  the  Bureau  of  Personnel's  Other  Current 
Services   (1299)   to  Training   (1209)   to  fund  the  contract 
modif  icat  ion . 


0835W 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  j^y         0.  B  ^QpS  


imissioh 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Ol ANNE  FEINSTEIN.  Mayor 

RUDOLF  NOTHENBERG,  General  Manager 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


June  6,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
personnel  matters  on  Tuesday,  June  11,  1985,  at  1:30  P.M.,  in  Room 
287,  City  Hall,  San  Francisco,  California. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


RAB:gj 

cc:    R.  Nothenberg 
M.  Dow 


287  CITY  HALL  •  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)  558-4986 
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MINUTES 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 


Louis  J.  Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M.  Sanger 
Nancy  C.  Lenvin 
Joseph  F.  Barletta 


2:00  P.M. 


June  11,  1985 


COMMISSIONERS 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


85-088 


Call  to  Order:     2:10  P.M. 


Present:       President  Louis  Giraudo,  Vice  President  H.  Welton  Flynn, 
Commissioner  John  Sanger,  Commissioner  Nancy  Lenvin, 
Commissioner  Joseph  Barletta 


The  Minutes  of  the  regular  meeting  of  May  28,  1985  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0226         HH       Awarding  Hetch  Hetchy  Contract  No.  HH-731, 

0' Shaughnessy  Dam,  Replace  and  Reconstruct  Sewer 
System,    in  the  amount  of  $197,280.70,   to  Marshall 
Builders,   Inc.,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0227        GM      Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  professional  services  agreement  with 
Smith  Goerss  &  Ferneborg,   Inc.,   to  conduct  a 
recruitment  program  for  staffing  the  vacant  position, 
General  Manager,  Municipal  Railway. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0225         MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$166,380.59. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0228        MR       Approving  compromise  settlements  in  the  amount  of 

$487.31  and  collections  in  the  amount  of  $13,734.34 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,   for  the 
month  of  May  1985. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,   Lenvin,  Barletta 


85-089 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Approving  Revolving  Fund  payments  made  by  the 
Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$99,165.09,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  May  1985. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.  HH-749,   Moccasin-Newark  Transmission 
Line,   Paint  Steel  Towers. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Supporting  a  transfer  of  an  additional  $16.1  million 
of  Hetch  Hetchy  surplus  to  the  General  Fund  during 
1984-85. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger,   Lenvin,  Barletta 


Commissioner  Lenvin  was  excused  at   3:20  P.M. 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Adopting  the  Municipal  Railway  Short-Range  Transit 
Plan  and  Capital  Improvement  Program  for  1985-90. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Barletta 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  amendment  to  an  agreement  with 
Multisystems  Inc.   for  the  development  of  a 
statistical  design  package,   to  extend  the  time  for 
completion  to  June  30,  1986. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger,  Barletta 


85-090 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Declaring  City-owned  water  service  facilities  located 
within  the  Garden  Village  subdivision  in  Daly  City 
surplus  to  the  needs  of  the  Water  Department  and 
authorizing  the  Director  of  Property  to  prepare  the 
necessary  legislation  for  their  sale,   in  the  amount 
of  $4,600.00,   to  the  City  of  Daly  City. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  letter-agreement  dated  May  14,  1985, 
between  the  Turlock  Irrigation  District,   the  City  and 
County  of  San  Francisco  and  the  Pacific  Gas  and 
Electric  Company,   extending  the  term  of  the  December 
8,   1981  agreement  between  the  parties  from  May  31, 
1985  to  June  30,  1985. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  negotiate  and  execute  Amendment  No.   1  to 
Professional  Services  Agreement  No.   166  with 
PSG-Water  Consultants,   to  perform  design  and 
construction  monitoring/training  work,   for  a  sum  not 
to  exceed  $140,000.00. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  execute  Amendment  No.   2  to  an  agreement 
with  Parsons  Brinckerhoff  Quade  &  Douglas,   Inc.  for 
Phase  II  engineering  design  work  for  the  J-Line 
Connection  Project,   in  an  amount  not  to  exceed 
$683,596.00. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Barletta 


85-091 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0238         MIS     Authorizing  the  General  Manager  of  Public  Utilities 

to  execute  Amendment  No.   6  to  a  Professional  Services 
Agreement  with  Systems  and  Computer  Technology 
Corporation  for  management  and  technical  assistance, 
to  extend  the  term  for  a  period  not  to  exceed  12 
months  and  for  an  amount  not  to  exceed  $222,450.00. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0239         CC       Authorizing  the  General  Manager  of  Public  Utilities 

to  execute  an  Amendment  of  Lease  with  Terri  Rasmussen 
dba  Skyline  Stables  for  13.2  acres  of  Water 
Department  land  located  in  San  Mateo  County, 
extending  the  term  of  the  lease  for  a  two-year  period 
from  July  1,   1985  through  June  30,  1987. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0240         CC       Authorizing  the  lease  of  4+_  acres  of  Water  Department 
pipeline  right-of-way  land  located  in  Santa  Clara 
County  to  the  Redevelopment  Agency  of  the  City  of 
Santa  Clara  for  the  purposes  of  parking,  landscaping 
and  utilities  crossings. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0241         CC       Requesting  the  Controller  to  approve  a  transfer  of 
$40,000.00  from  Services  of  the  General  Hospital  to 
Services  of  the  Chief  Administrative  Officer  to  fund 
a  cost  overrun  in  the  ARIS  computerized  risk 
management  system. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 


85-092 


Item  No.   13  —  Review  of  extended  hours  of  service  on  line  19-POLK 
between  the  U.S.   Postal  Facility  and  the  Triple  A  Shipyard. 
(Continued  from  May  14,  1985.) 

Mr.   Peter  Straus,  Director  of  Planning,  stated  that  staff  held  a 
community  meeting  which  was  attended  by  almost  100  people.  A 
petition  with  approximately  900  signatures  was  presented.     There  is 
strong  sentiment  in  the  community  for  continuation  of  the  service 
even  though  ridership  on  the  extended  portion  of  the  line  is  very 
light. 

He  said  that  there  are  alternative  proposals,  such  as,  reducing 
service  from  20  hours  per  day  by  eliminating  evening  or  mid-day 
service,   or  eliminating  weekend  service. 

Commissioner  Lenvin  requested  information  on  the  cost  of  each 
alternative.     Commissioner  Sanger   requested  a  comparison  of  patronage 
per  vehicle  mile  of  end  segments  of  routes.     Commissioner  Sanger 
moved,   Commissioner  Barletta  seconded,   to  continue  this  matter  to  the 
meeting  of  July  9,  1985. 

Mr.   Straus  said  that  one  of  the  alternatives  that  has  come  up  several 
times  is  to  run  one  bus  an  hour  to  the  navy  yard.     He  advised  the 
Commission,   that  due  to  the  running  time  on  the  line,   that  proposal 
is  not  feasible  because  it  would  not  cost  any  less. 

The  motion  to  continue  was  adopted. 

******** 

Report  of  the  General  Manager 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  there  was  an  unfortunate  incident  last  weekend  where  a  person 
was  injured  on  the  24-DIVISADERO  bus.     The  incident  raised  some 
questions  as  to  the  general  responsibility  the  department  has  to 
passengers  and  the  specific  action  in  this  case.     Mr.   Nothenberg  said 
the  driver   is  not  a  police  officer  and  cannot  enforce  the  law.  There 
are  two  instruction  bulletins  regarding  assaults.     These  procedures 
activate  the  communication  system  which  notifies  the  appropriate 
authority.     Mr.   Nothenberg  read  portions  of  the  bulletin.     By  the  end 
of  the  year  the  automatic  vehicle  location  system  will  be  installed 
which  will   improve  communications. 

President  Giraudo  announced  that  the  Commission  would  hear  comments 
by  the  public  but  would  not  respond  at  this  time  since  the 
investigation  is  still  underway. 

Mr.   Hank  Wilson,   representing  the  Gay  Teachers  Coalition,  expressed 
concern  as  to  when  the  driver  called  for  assistance.     He  said  that  as 
soon  as  name  calling  starts,   or  threats  or  challenges  are  made,  there 
should  be  a  request  for  assistance. 

Ms.   Diana  Christensen,  Executive  Director  of  Community  United  Against 
Violence,   said  that  she  read  that  the  driver  followed  the  standards 
of  Muni.     That  gives  a  message  that  anti-gay  violence  or  violence  in 
general  is  acceptable  at  Muni.     She  requested  a  copy  of  the  policies 
and  added  that  the  public  needs  to  know  when  the  button  is  pushed. 

Ms.   Pat  Norman,  Coordinator  of  Lesbian/Gay  Health  Services  for  the 
Department  of  Public  Health,   stated  that  the  community  expects  that 
drivers  will  take  responsibility  for  protecting  passengers  and  also 
that  the  Public  Utilities  Commission  will  see  to  it  that  its  drivers 
know  what  their  responsibilities  are. 


85-093 


Ms.   Norman  expressed  the  opinion  that  homophobia  is  the  basis  of 
these  types  of  attacks.     She  asked  for  the  Commission's  assistance  in 
dealing  with  homophobia.     The  Commission  has  the  responsibility,  she 
said,  to  see  that  its  employees,  who  may  have  an  attitude  of 
homophobia  which  would  cause  them  to  take  too  long  to  push  the  right 
button,  are  dealt  with. 

Mr.  Bob  Ross,  publisher  of  the  Bay  Area  Reporter,   stated  that  in  the 
past  six  months  he  has  heard  about  500  to  600  complaints  regarding 
the  24-DI VISADERO  bus  line.     Reports  have  been  given  to  the  Police 
but  they  don't  have  an  answer  to  solve  it.     He  said  that  many  people 
do  not  take  the  bus  because  of  the  problems.     He  suggested  operating 
the  8-MARKET  to  26th  Street. 

President  Giraudo  thanked  the  speakers  for  their  comments.     He  said 
that  the  Commission  abhors  violence  and  does  not  encourage  it.  He 
pointed  out  that  a  bus  driver  is  not  a  policeman  and  they  have  a 
tremendous  burden  placed  upon  them  each  day.     This  incident  will  be 
investigated.     However,   the  problem  raised  is  broader  than  what  can 
be  dealt  with  by  the  Public  Utilities  Commission.     It  affects  the 
entire  City. 

Commissioner  Sanger  requested  a  report  on  procedures.     He  said  that 
the  suggestion  that  drivers  be  more  trigger  happy  with  respect  to  the 
buttons  is  a  good  idea.     This  problem  doesn't  only  affect  gays  and 
lesbians,    it  affects  many  people. 

Commissioner  Lenvin  said  that  she  lives  in  the  neighborhood  and  is 
well  aware  of  some  of  the  problems.     She  referred  to  the  response 
time  of  the  Police  Department  and  Health  Department,   noting  that 
people  take  a  calculated  risk  as  to  when  a  police  officer  will 
respond  to  a  problem.     We  need  to  assume  that  the  buttons  will  be 
pushed,   so  that  those  who  take  the  risk  of  criminal  conduct  in  the 
future  may  assume  there  may  be  an  officer  there  within  seconds. 

******** 

Item  No.   9        Regarding  authorizing  a  Request  for  Proposals  for 
transit  shelters  along  Municipal  Railway  routes. 

Commissioner  Sanger  said  that  he  was  interested  in  reopening  the 
public  hearing  on  this  matter  for  the  purpose  of  hearing  comments  by 
prospective  bidders  on  the  economic  considerations  which  they 
perceive  would,   or  would  not,   make  this  an  RFP  to  which  they  could 
respond.     Commissioner  Barletta  agreed. 

President  Giraudo  said  that  prospective  bidders  had  informed  him  that 
if  the  RFP  were  approved  as  drafted,   they  would  not  submit  a  bid. 
The  main  area  of  concern  has  been  the  minimum  number  of 
non-advertising  shelters  required. 

Commissioner  Lenvin  expressed  the  sentiment  of  the  Commission  as: 
(1)  wanting  shelters,    (2)   not  wanting  to  pay  for  them  with  public 
money,   and  (3)   not  wanting  a  program  that  would  be  dependent  upon  the 
performance  bond  for  meeting  the  construction  and  maintenance 
requi  rements . 

Commissioner  Flynn  stated  that  in  his  opinion,   the  program  is  not 
economically  feasible. 

President  Giraudo  requested  that   interested  parties  submit  written 
comments  to  the  Commission  and  staff.     At  the  next  meeting  staff  will 
report  as  to  the  amount  of  time  needed  to  revise  the  RFP. 

******** 


85-094 


Commissioner  Lenvin  was  excused  at   3:20  P.M.   and  returned  at  3:36  P.M. 


******** 


Item  No.  12  —  Presentation  of  third  quarter  performance  reviews. 

Mr.  Theodore  Chung,  Deputy  General  Manager,  Hetch  Hetchy  Water  and 
Power,   reported  that  every  division  met  its  goal  for  the  third 
quarter.     He  then  introduced  the  division  managers  who  reported  on 
their  specific  units. 

Commissioner  Sanger  suggested  that  the  department  enclose  an  insert 
with  the  water  bill  requesting  the  public  to  report  street  lights 
which  are  not  functioning. 

Mr.  Dean  Coffey,  General  Manager,  San  Francisco  Water  Department, 
said  that  he  was  proud  to  be  part  of  the  Water  Department  and  proud 
of  the  staff   in  the  department.     He  introduced  the  division  managers 
who  presented  their  third  quarter  activities. 

Ms.   Cheryl  Davis,   Commercial  Division  Assistant  Manager,  reported 
that  as  of  May  31,   1985  the  San  Francisco  Housing  Authority  owed 
$1,250,000  in  delinquent  water  bills.     The  Authority  has  not 
submitted  a  payment  plan  or  taken  advantage  of  the  department's  offer 
to  give  technical  assistance  for  a  conservation  program. 

Regarding  the  Water  Quality  Division's  report,   Commissioner  Sanger 
requested  that  the  segment  of  the  third  quarter  report  subtitled 
Public  Health  Issues  be  sent  to  the  members  of  the  Board  of 
Supervisors . 

President  Giraudo  continued  the  presentation  of  third  quarter  reports 
to  the  meeting  of  June  25,  1985. 


Mr.  Nothenberg  reported  that  soil  samples  had  been  taken  and  tested 
at  University  Mound.     There  was  no  evidence  of  PCBs  or  other 
materials  of  that  kind  found.     One  small  area  was  found  to  contain 
creosote  as  a  result  of  storing  rail  ties.     An  additional  amount  of 
soil  was  removed  there.     The  site  is  now  fully  secured  and  cleaned  up. 


******** 


Report  of  the  General  Manager  -  Continued 


******** 


THEREUPON   THE   MEETING   WAS  ADJOURNED: 


4:05  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


85-095 


PUBLIC    UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF    SAN  FRANCISCO 


Resolution  No.  85-0225-MR 


6-11-85 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Type 


Non-litigated  Settlements 
None 

Litigated  Settlements 


Helen  Cyprian  aka 
Helen  Grace  Cyprian 

Mary  Davis 
and 

Betsy  Blessing 


84T0048-1 
$500,000.00 


3-7 


82T5097-1  4-9 
$1, 175,000.00 
82T5097-2  4-9 
$1,175,000.00 


Kenneth  Mann 

Suzanne  Roberge 

Margaret  Koran 
as  Guardian  ad  Litem  of  $100,  000.00 
Rachelle  Ross,  a  minor 


80B0983-2 
$25,000.00 

83B0678-4 
$25,000.00 

81B5303-1 


Bettie  J.  Young 

Judgments 
Ralph  D.  Joy 


82S0043-1 
$35,000.00 


79B5830-6 
$50,000.00 


1-  3 
6-3 
4-6 

2-  7 
1-3 


Accident 
Date 


7-11-84 

7-14-82 

7-  14-82 

11-  9-80 
10-28-83 
10-13-81 

8-  12-82 
5-  6-80 


PI/ 
PD 


Settlement 


A 


$  30,000.00 


A($50,000.00) 

A($15,000.00) 

65,000.00 


A 


A 


A 


A 


22,500.00 
8,000.00 
12,500.00 

15, 000. 00 
13,380.59 


$166,380.59 


Total  Settlements: 


(8) 


Index       560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  June  11,  1985. 


Romaine  A.   Boldridge,  Secretary 


6-11-85 


CITY  AND  COUNTY  Of     SAN  FRANCISCO 


85-0226 

RESOLUTION  No  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  731,  the  existing  sewer 
system  at  0' Shaughnessy  Dam  is  to  be  replaced  and  reconstructed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
April  23,  1985;  and 

WHEREAS,  Bids  exceeded  the  project  budget  by  an  amount  of  $52,281.00; 

and 

WHEREAS,  The  General  Manager  of  Hetch  Hetchy  Water  and  Power 
recommends  the  transfer  of  $52,281.00  from  Hetch  Hetchy  Unallocated  Fund 
33-001-336248-614-01  to  Hetch  Hetchy  Capital  Project  Fund 
33-001-336248-731-01;  and 


WHEREAS,  The  Contract  was  not  awarded  within  thirty  (30)  days  of 
receipt  of  bids  due  to  awaiting  the  City  Attorney's  opinion  on  the 
responsiveness  of  the  low  bidder  in  connection  with  his  failure  to  submit 
Attachment  1  of  the  PUC's  Affirmative  Action  Program  and  due  to  the  time  for 
verification  by  the  Director  of  PUC's  Contract  Compliance  office  of  the 
authenticity  of  the  the  San  Francisco  Business  Address  submitted  by  the  low 
bidder  in  accordance  with  Ordinance  No.  139-84;  and 


WHEREAS,  It  is  the  opinion  of  the  City  Attorney  that  failure  to 
submit  Attachment  1  of  the  PUC's  Affirmative  Action  Program  is  a  waivable 
defect;  and 

WHEREAS,  The  Director  of  PUC's  Contract  Compliance  office  verified 
the  authenticity  of  the  San  Francisco  Business  Address  submitted  by  the  low 
bidder;  and 

WHEREAS,  Section  6.1  of  the  San  Francisco  Administrative  Code  as 
amended  by  Ordinance  No.  341-68  adopted  by  the  Board  of  Supervisors  on 
December  2,  1968  extends  the  time  for  an  award  of  contract  an  additional 
thirty  (30)  days  in  order  to  develop,  implement  or  improve  a  qualifying 
affirmative  action  non-discrimination  program  as  required  by  Section  12B  of 
the  Administrative  Code;  now,  therefore,  be  it. 

RESOLVED,  That  this  Commission  requests  the  Controller  to  transfer 
$52,281.00  from  Fund  33-001-336248-614-01  to  Fund  33-001-336248-731-01;  and  be 
it  further 


RESOLVED,  That  this  Commission  hereby  waives  the  failure  of  the  low 
bidder  to  submit  Attachment  1  of  the  PUC's  Affirmative  Action  Program;  and  be 
it  further 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  731,  0' Shaughnessy  Dam,  Replace  and  Reconstruct  Sewer  System,  in  the 
amount  of  $197,280.70  to  Marshall  Builders,  Inc.,  1289  46th  Avenue,  San 
Francisco,  California  94122,  as  the  lowest  responsive  bidder  and  rejects  all 
other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  !___U1]NE         1   ,  )985  Q  - 


Stcrttary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0227 

RESOLUTION  No.  . 


WHEREAS,  This  Commission  requires  the  professional 
services  of  a  firm  to  recruit  a  General  Manager  for  the  San 
Francisco  Municipal  Railway;  and 

WHEREAS,  Smith,  Goerss  &  Ferneborg,  Inc.  is  an 
established  San  Francisco  based  expert  executive  search  firm, 
well-qualified  to  provide  these  services;  and 

WHEREAS,  funds  are  available  in  the  1984-85  budget; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  its  General 
Manager  of  Public  Utilities  to  execute  a  professional  services 
agreement  with  Smith,  Goerss  &  Ferneborg,  Inc.,  to  conduct  a 
recruitment  program  for  staffing  the  vacant  position,  General 
Manager,  Municipal  Railway. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE  1   1  1985  


Secretary,  Public  Utilities  Commis^on 


PUBLIC  UTILITIES  COMMISSION 

CITY  AN O  COUNTY  OF  SAN  FRANCISCO 


85-022h 

RESOLUTION  NO  


RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney , hereby  approves  compromise 
settlements,  Month  of  May,   1985,   total  amount  billed: 
$687.31,  total  compromise  settlements:     $487.31  and 
approves  collections  Month  of  May,   1985,  amount  of 
$13,734.34,   for  payment  of  miscellaneous  debtors,  per 
lists  dated  June  3,  1985. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of *      'JI1NF        1  i 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  8AN  FRANCISCO 


RESOLUTION  No 


85-022?* 


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.,   77-0184,  adopted 
April  12,   1977,  payment  of  claims  in  the  amount  of 
$99,165.09,  made  by  the  Municipal  Railway,  month  of 
May,   198  5,  per  Revolving  Fund  Direct  payment  Nos, : 
CL0152,   CL0158,   CL0161,   CL0167  and  Direct  Payment 
No0:  CL0144. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0230 

RESOLUTION  No  


RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  as  follows: 

HETCH  HETCHY  CONTRACT  NO.  749 
MOCCASIN  NEWARK  TRANSMISSION  LINE 
PAINT  STEEL  TOWERS 

and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administration  code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Classes  1(b)  and  1(d),  as  set  forth  in 
the  permanent  list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  August  28,  1980  and  April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   '     "JUNE      1  1  1985 


1  1  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-0231 


WHEREAS,  Charter  Section  6.407(e)  allows  the  Board  of 
Supervisors  to  transfer  funds  in  excess  of  25%  of  the  preceding 
year's  budget  to  the  General  Fund;  and 

WHEREAS,  The  1984/85  adopted  budget  for  Hetch  Hetchy 
Water  and  Power  provides  for  a  transfer  of  $31  million  to  the 
General  Fund;  and 

RESOLVED,  That  the  Commission,   after  considering  the 
current  and  anticipated  operation  of  Hetch  Hetchy  Water  and 
Power,  does  support  the  transfer  of  $16.1  million  of  additional 
funds  from  Hetch  Hetchy  Water  and  Power  to  the  General  Fund 
during  1984/85. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JUNE     1  i  1985 


.JLi 


Secretary,  Public  Utilities  Commissit 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY   OF   BAN  FRANCISCO 


85-0232 

RESOLUTION  No  


WHEREAS,  The  San  Francisco  Municipal  Railway  is  required  by 
UMTA  to  prepare  an  annual  Short-Range  Transit  Plan  and  Capital 
Improvement  Program;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  Short-Range 
Transit  Plan  and  Capital  Improvement  Program  for  1985-90 
conform  to  the  requirements  of  UMTA  and  MTC;  and 

WHEREAS,  The  Short-Range  Transit  Plan  and  Capital 
Improvement  Program  represent  Muni's  plans  for  service, 
financial,  and  capital  development  over  the  next  five  years; 
now,  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  adopts  the 
San  Francisco  Municipal  Railway  Short-Range  Transit  Plan  and 
Capital  Improvement  Program  for  1985-90. 


(0870W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '      r,|UNP        1    ,1985  _^   . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0233 

RESOLUTION  No  .  


WHEREAS,  The  City  and  County  of  San  Francisco  Public  Utilities 
Commission  and  the  Municipal  Railway  have  entered  into  a  contract 
for  the  development  of  a  statistical  design  package,  implementation 
plan  and  analysis,  signed  on  June  28,  1982,  and  modified  on  June  27,  1983, 
and  June  28,  1984,  with  Mul ti systems ,  Inc.,  and 

WHEREAS,  It  has  become  necessary  to  extend  the  contract  because 
completion  requires  an  additional  time  beyond  the  originally  agreed 
completion  date,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of 
the  Public  Utilities  Commission  to  amend  this  agreement  with  Multisystems  Inc. 
to  allow  for  additional  time  for  the  completion  of  the  contract  and 
that  this  contract  shall  be  extended  until  June  30,  1986. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    1     JUNE      1     1985  ■    .  ,  s 


Secretary,  Public  Utilities  Commissittn 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0234 

RESOLUTION  No  


WHEREAS ,  Section  A ,  Rule  6  of  the  San  Francisco  Water 

Department  Rules  and  Regulations  Governing  Water  Service  to 

Customers  states: 

"It  is  the  policy  of  the  Department  to  give 
preference  to  the  sale  of  water  outside  the 
limits  of  the  City  and  County  of  San  Francisco 
to  municipalities,  water  districts  and 
communities  for  distribution  under   their  own 
operation  and  control.     The  Department  will, 
however,  consider  applications  for  service  from 
individuals  or  others  located  outside  of  the 
areas  serviced  by  such  local  distributing 
systems  and  may  within  its  discretion  provide 
such  service  until  such  time  as  the  premises 
supplied  are  included  within  the  area  served  by 
an  independent  system  supplied  by  the  Water 
Department,  which  independent  system  desires  and 
is  able  to  provide  such  service  or  until  such 
time  as  it  is  no  longer   feasible  for  the 
Department  to  continue  to  provide  such  service;" 
and 

WHEREAS,  The  Garden  Village  subdivision  of  Daly  City  has 
been  provided  water  service  since  1940  under  the  above  rule;  and 

WHEREAS,  Garden  Village  is  located  within  the  service  area 
of  the  City  of  Daly  City,  which   is  now  willing  and  able  to 
provide  water  service  to  this  subdivision;  and 

WHEREAS,   It  is  uneconomical  for  the  San  Francisco  Water 
Department  to  continue  water  service  to  Garden  Village 
subdivision;  and 

WHEREAS,  Said  existing  water  service  facilities  are 
recommended  to  be  declared  surplus  and  offered  for  sale  to  the 
City  of  Daly  City;  and 

WHEREAS,  The  City  of  Daly  City  has  offered  to  pay  to  the 
City  and  County  of  San  Francisco  the  sum  of  $4,600  for  the 
depreciated  value  for  the  existing  water  service  facilities;  and 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 


85-0231 

RESOLUTION  No  


WHEREAS ,  The  Director  of  Property  recommends  the  $4,600 
offer  represents  the  fair  market  value  for  the  depreciated  value 
of  said  water  service  facilities  and  recommends  acceptance;  NOW, 

THEREFORE ,  BE  IT 

RESOLVED,  That  this  Commission  hereby  approves  the  subject 
property  to  be  declared  surplus  to  Water  Department  needs  and 
authorizes  the  Director  of  Property  to  prepare  the  necessary 
legislation  for  enactment  by  the  Board  of  Supervisors  to 
consummate  the  execution  of  the  sale. 


3878p 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  J  ij\)#g  1  j  «5  —  -7—  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0235 

RESOLUTION  No  


RESOLVED,  That  this  Commission  hereby  approves  and  authorizes 
the  General  Manager  of  Public  Utilities  to  execute  the  letter-agreement 
dated  May  14,  1985,  between  Turlock  Irrigation  District,  City  and  County 
of  San  Francisco  and  the  Pacific  Gas  and  Electric  Company  extending 
the  term  of  the  December  8,  1981  agreement  between  the  parties  relating 
to  delivery  of  electric  energy  from  City  of  Turlock' s  Wastewater 
Treatment  Plant  Cogeneration  Facility  to  PGandE  from  May  31,  1985  to 
June  30,  1985. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  'JUNE        1  ':  1985  , 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0236 

RESOLUTION  No  


WHEREAS,  This  Commission  by  Resolution  No.  83-0079,  adopted  on 
February  22,  1983,  authorized  The  Utilities  Engineering  Bureau  to  execute 
a  professional  services  contract  for  Phase  I  with  the  firm  of  PSG-Waters 
Consultants,  to  perform  the  preliminary  corrosion  survey  for  the  San 
Francisco  Water  Department  Pipelines  of  the  Suburban  Division;  and 

WHEREAS,  The  Phase  I  report  was  submitted  on  July  30,  1984  and 
subsequently  approved  by  the  Water  Department  and  the  Utilities 
Engineering  Bureau;  and 

WHEREAS,  On  April  29,  1985,  PSG-Waters  Consultant  submitted  a 
cost  proposal  for  Phase  II  and  Phase  III  for  Agreement  PS-166  in  the 
amount  of  $140,000;  and 

WHEREAS,  Under  Agreement  PS-166,  the  City  had  the  option  to  fund 
Phases  II  and  III;  now,  therefore,  be  it 

RESOLVED,  That  the  Deputy  General  Manager  and  Chief  Engineer  is 
hereby  authorized  to  negotiate  and  execute  Amendment  No.  1  to  PSG-Waters 
Consultant's  Agreement  for  a  sum  not  to  exceed  $140,000  to  perform  Phase 
II  (design)  and  Phase  III  (construction  monitoring/training). 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  >      LlUNF        1  j  JgBgj  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-0237 


WHEREAS,  An  agreement  between  the  City  and  Parsons  Bri nckerhof f 
Quade  &  Douglas,  Inc.  (PBQ&D)  was  entered  into  on  December  16,  1980, 
for  Phase  I  work  (Preliminary  Design,  Cost  Estimates,  and  Preparation 
of  an  Environmental  Impact  Report  and  Statement)  for  the  J-Line 
Connection  Project;  and 

VJHEREAS,  Amendment  No.  1  to  this  agreement  was  approved  by  the 
Public  Utilities  Commission  on  August  17,  1982;  and 

WHEREAS,  A  preliminary  proposal  for  the  Phase  II  (Final  Design 
and  Contract  Documents)  scope  of  work  was  submitted  by  PBQ&D,  on 
January  4,  1984,  and  revised  on  January  25,  1985,  and  on  April  19,  1985; 

WHEREAS,    Following    negotiations    with    PBQ&D,  staff    of  the 

Utilities  Engineering  Bureau  have  arrived  at  a  scope  of  work  statement, 

a  schedule,  and  a  cost  proposal  for  Phase  II  work  which  is  deemed  to  be 
acceptable;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
approve  Amendment  No.  2  to  the  agreement  between  the  City  and  PBQ&D  for 
Phase  II  (Final  Design  and  Contract  Documents)  work  for  the  J-Line 
Connection  Project  in  an  amount  not  to  exceed  $683,596;  and  be  it 
further 

RESOLVED,  That  the  Commission  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer,  Public  Utilities  Commission,  to 
execute  said  amendment  to  the  agreement  with  the  aforementioned  firm. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


85-0238 

RESOLUTION  No  


WHEREAS,    The   Commission   at    its   meeting   of    February  26, 
1980,    approved    the    initiation   of    a   competitive   procurement  for 
the   provision   of   Management   and  Technical  Assistance   to  the 
Bureau   of   Management    Information   Systems;  and 

WHEREAS,    PUC    has    determined   to   obtain   Management  and 
Technical   Assistance   by   utilizing    contractual    services;  and 

WHEREAS,    On   October    14,    1980    (Resolution    #80-421),  this 
Commission    approved    the   Selection   Committee's    recommendation  to 
retain   Systems    and   Computer   Technology   Corporation;  and 

WHEREAS,    This   engagement   would   be   multi-year  in 
duration   with   periodic   contract    updates;  and 

WHEREAS,    An   agreement    has   been   certified   and  amended 
five    times;  and 

WHEREAS,    SCT   continues    to   provide   competent  and 
professional    services;  and 

WHEREAS,    The   Bureau   of   Management    Information  Systems 
requires    further    services    in   FY    85/86;  and 

WHEREAS,    $222,450.00,    will    be    available    in    FY  85/86 
operating   and   project    funds    for    contractual    services   of  this 
type;    now,    therefore   be  it 

RESOLVED,    That    this   Commission   authorizes    the  PUC 
General   Manager    to   enter    into   a   sixth   amendment   with   SCT    for  the 
provision   of    "Management   and   Technical   Assistance   to    the  Bureau 
of   Management    Information   Systems'    and   to   extend   the    term  of 
this   multi-year    agreement   for    a   period   not    to   exceed    12  months; 
and   be    it  further 

RESOLVED,    That    this   Commission   approves   a  contract 
modification    not    to   exceed   $222,450.00   for    the   sixth  amendment 
of    this   multi-year  agreement. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  'JUNE        1   1  1985   , 


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


85-0233 


RESOLVED,  That  this  CDnmission  hereby  approves  and  authorizes 
the  General  Manager  of  Utilities  to  execute  the  Amendment  to  Lease 
(copies  of  which  are  on  file  with  San  Francisco  Water  Department)  of 
that  certain  13.2  acre  commercial  horse  stabling  lease  with  TERRI 
RASMUSSEN  dba  Skyline  Stables,  Lessee,  adopted  July  12,  1983  by 
Resolution  No.  83-0313  for  certain  Water  Department  property  located 
in  San  Mateo  County  extending  the  lease  term  for  a  two  (2)  year 
period  from  July  1,  1985  through  June  30,  1987. 


/  hereby  certify  that  the  fore  going  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of _  'JUNE        1      1985   \ 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  85^0240 


RESOLVED,  That  this  Commission  hereby  approves  and  authorizes  the 
execution  of  a  lease  to  that  certain  4+  acre  pipeline  right-of-way  lands, 
under  the  jurisdiction  of  San  Francisco  Water  Department  located  in  Santa 
Clara  County,  to  the  Redevelopment  Agency  of  the  City  of  Santa  Clara,  Lessee, 
for  purposes  of  parking,  landscaping  and  utilities  crossings,  in  connection 
with  lessee's  amusement  park  (Great  America  Theme  Park)  on  adjacent  land,  for 
a  term  commencing  with  the  execution  of  the  lease  and  ending  December  31, 
1989,  and  in  addition,  an  option  by  lessee  to  extend  said  term  for  eight  (8) 
additional  periods  of  five  (5)  years  each,  at  a  rental  as  follows: 

A.  First  year  of  lease,  $47,000  per  year  payable  in  monthly 
installments  of  $3,916.67. 

B.  For  each  succeeding  year  thereafter,  the  annual  rent  shall  be 
increased  in  direct  proportion  to  increase  in  Consumer  Price 
Index,  which  increase  shall  not  be  less  than  4%  or  exceed  10% 
per  year. 

C.  So  long  as  the  premises  are  used  for  parking  for  the  Great 
America  Theme  Park,  the  rental  shall  remain  at  the  rate 
determined  pursuant  to  Paragraphs  A  and  B  above.    In  the  event 
that  the  premises  are  used  in  connection  with  another  use,  the 
rental  shall  be  adjusted  to  reflect  the  fair  market  value  of  the 
premises  as  parking  for  such  changed  use. 

Rent  payable  in  advance  on  or  before  the  first  day  of  each  month,  and  shall  be 
further  subject  to  all  other  terms  and  conditions  set  forth  in  the  lease  (copy 
of  said  lease  is  on  file  with  San  Francisco  Water  Department);  and  be  it 

FURTHER  RESOLVED,  That  the  approval  by  Commission  of  this  lease,  and 
the  consent  by  Commission  to  the  Assignment  of  an  existing  right-of-way  lease 
(by  and  between  City  and  County  of  San  Francisco,  Lessor,  and  Marriott 
Corporation,  Lessee,  adopted  July  8,  1975  by  Commission  Resolution  No. 
75-0286)  of  the  subject  premises,  to  the  Sports  and  Open  Space  Authority  of 
the  City  of  Santa  Clara,  and  its  immediate  reassignment  to  the  Redevelopment 
Agency  of  the  City  of  Santa  Clara,  shall  be  subject  to  approval  by  the  Board 
of  Supervisors  by  Ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ML_  1  1  •* 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0241 

RESOLUTION  No  


WHEREAS,  The  operating  costs  of  the  ARIS  risk  management  system 
have  been  unexpectedly  high  this  fiscal  year;  and 

WHEREAS,  An  additional  $40,000  is  required  to  fund  these  added 
costs;  and 

WHEREAS,  This  system  is  presently  funded  via  a  work  order  from 
the  PUC  to  the  CAO's  Risk  Reduction  program;  and 

WHEREAS,  Surplus  funds  are  available  for  transfer  from  Services 
of  the  General  Hospital;   now,   therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to 
approved  a  transfer  of  $40,000  from  Services  of  the  General 
Hospital   (Object  304,  Medical  Services)   to  Services  of  the  CAO 
(Object  365,   Insurance  and  Risk  Reduction). 

( 0865W) 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   '     'JUNE  1VJ98S 

J^TYKAj^  (J.  U 


Secretary,  Public  Utilities  Commissio 


MONTHLY  REPORT  OF  APRIL  ACTIVITIES 


June  12,  1985 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager,   Public  Utilities  Commission 

FROM:        General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  April  amounted  to  19.9  billion  gallons  or  75.8%  of 
capacity.     This   is  more  than  the  19.0  billion  gallons  and  7  2.4%  of 
capacity  in  storage  at  the  end  of  March.       The  storage  is  still 
below  normal;  however,  with  present  storage  there  should  be  no 
problem  satisfying  demand.     For  the  Suburban  system  as  a  whole, 
storage  amounted  to  53.6  billion  gallons  and  71.5%  of  capacity 
compared  to  53.1  billion  gallons  and  70.8%  of  capacity  at  the  end  of 
last  month. 

Significant  Events 

Water  Department  operations  continued  without  unusual 
incidents  during  April.     The  Department  participated  in  the 
City-wide  emergency  preparedness  drill  and  activation  of  the 
Emergency  Operations  Center.     Major  projects  and  proposals  remained 
on  schedule. 
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Water  Supply 


4. 


Hetch  Hetchy  water  import:  An  average  of  244.3  million 
gallons  per  day  (MGD)  for  the  month  of  April. 

Sunol  Valley  Filtration  Plant  treated  45.5  MGD. 
San  Andreas  Filtration  Plant  treated  55.7  MGD. 


3.     Consumption  (MGD  average): 


April  1985 
April  1984 

April  1985 
April  1976 


267.2) 
240.3) 

267.2) 
262.3) 


11.2  percent  more 
1.9  percent  more 


12  months  preceding 


May  1,  1985 
May  1,  1984 


265.8) 
262.3) 


5.2  percent  more 
Storage  (million  gallons)   as  of  May  1: 
1984  1985 


Increase 
Decrease 


Alameda  Div.    (Capacity  48,014) 
40,602  33,637 
Peninsula  Div.    (Capacity  29,783) 
21,084  19,860 
Total   (Maximum  Capacity  77,797) 
61,686  53,497 


6,965 


1,224 


8,189 


%  Full 
Capacity 


70 


67 


69 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  6 
locations  and  locks  were  stolen  from  gates  at  3  different 
locations.     A  total  of  22  Department  signs  were  stolen  or 
destroyed.     The  cost  of  vandalism  repairs  was  $1,250.00.     A  total 
of  76  trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing  along 
Sunol-Pleasanton,  Marsh  and  at  two  locations  along  Calaveras 
Road.     Vandals  stole  the  master  lock  from  the  Ranch  Road  main  gate 
and  the  security  lock  from  the  gate  leading  into  Mission  Clay  Pipe 
Company.     A  wire  gate  along  Calaveras  Road  was  rammed  by  a  vehicle 
and  badly  damaged.     Repair  of  vandalism  damage  amounted  to 
$1,300.00.     A  total  of  112  trespassers  were  evicted  during  the 
month . 


Net  Paying  Sales 

Apr  i  1 
1985 


Actual 
Estimated 
Increase /Deer ease 
Increase/Decrease  (%) 


$4,357,739 
4,224,212 
133,527 
3.16 


Fiscal  Year 
To  Date 

$45,558,584 

44,030,645 

1,527,939 

3.47 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises 
pay  in  April  all  royalties  or  percentage  of  revenue  through  March. 

Santa  Clara  Sand  and  Gravel 
Sunol  Golf  Course 
Crystal  Springs  Golf  Course 
Mission  Valley  Rock 


$24,870.61 
16,042.69 
11,511.64 
22  ,100.00 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  14 

vehicles . 

Vehicle  Accidents 

During  the  month  of  April  there  were  5  accidents,  2  of 
which  were  possibly  avoidable. 

Industrial  Accidents 

There  were  6  lost-time  injuries  in  April.     There  is  a 
total  of  18  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 


Meter  Repairs 


CDD  -  all  sizes 


Peninsula  (inspected  and 
repaired  as  needed) 


Apr  i  1 
1985 


223 

Apr  il 
1985 

59 
21 


Fiscal  Year 
1984-85 


2,760 

Fiscal  Year 
1984-85 

792 
152 


Flushing 


The  flushing  program  was  suspended  in  April. 


Mains  (all  sizes),  lineal 
feet 


April 
1985 


-0- 


Fiscal  Year 
1984-85 


1,333,200 
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MONTHLY  REPORT  OF  MAY  ACTIVITIES 


June  25,  1985 


SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager,   Public  Utilities  Commission 

FROM:        General  Manager  and  Chief  Engineer 

General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  May  amounted  to  19.1  billion  gallons  or  72.4%  of 
capacity.     This   is  less  than  the  19.9  billion  gallons  and  75.8%  ot 
capacity  in  storage  at  the  end  of  April.     For  the  Suburban  system  as 
a  whole,   storage  amounted  to  52.1  billion  gallons  and  71.3%  of 
capacity  compared  to  53.6  billion  gallons  and  71.5%  of  capacity  at 
the  end  of  last  month. 

Significant  Events 

Mr.   Dean  Coffey,   formerly  General  Manager  of  Hetch  Hetchy 
Water  and  Power,  became  General  Manager  and  Chief  Engineer  of  the 
Water  Department. 

A  memo  from  the  Deputy  General  Manager  to  all  division 
managers  defined  departmental  objectives  for  monitoring  the  storage 
and  handling  of  hazardous  materials  on  Water  Department  property  and 
drainage  areas.     A  preliminary  survey  of  all  watershed  land  began 
immediately.     Earlier  activity  in  this  area  resulted  in 
identification  and  removal  of  nine  drums  from  peninsula  watershed 
land.     Removal  and  disposal  was  performed  by  contracting  with  II 
Corporation.     In  this  vein,   safety  sessions  included  discussion  ot 
the  storage  and  use  of  flammable  liquids. 
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Water  Supply 


Hetch  Hetchy  water  import:  An  average  of  244.6  million 
gallons  per  day  (MGD)  for  the  month  of  May. 

Sunol  Valley  Filtration  Plant  treated  55.3  MGD. 
San  Andreas  Filtration  Plant  treated  56.7  MGD. 


Consumption  (MGD  average): 


May  1985 
May  1984 

May  1985 
May  1976 


324.2) 
306.4) 

324.2) 
333.6) 


12  months  preceding 


June  1,  1985 
June  1,  1984 


266.0) 
256.9) 


Storage  (million  gallons)  as  of  June  1: 

1984  1985 
Alameda  Div.    (Capacity  48,014) 
39,509  31,882 
Peninsula  Div.   (Capacity  29,783) 
20,269  19,066 
Total   (Maximum  Capacity  77,797) 
59,778  50,948 


5.8  percent  more 
2.8  percent  less 

3  .  5  percent  more 


Increase 
-  Decrease 


7,627 


%  Full 
Capacity 


66 


1,203 


8,830 


64 


66 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  4 
locations  and  locks  were  stolen  from  gates  at  3  different 
locations.     A  total  of  30  Department  signs  were  stolen  or 
destroyed.     The  cost  of  vandalism  repairs  was  $1,500.00.     A  total  of 
51  trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing  along  Marsh  and 
at  several  locations  along  Calaveras  Road.     Vandals  stole  the 
padlock  from  a  gate  leading  into  the  sludge  pond  near  the  Sunol 
Filter  Plant.     A  wire  gate  along  Calaveras  Road  was  rammed  by  a 
vehicle  and  sustained  considerable  damage.     Several  "No  Trespassing 
signs  were  stolen  from  the  Calaveras  Reservoir  area.     Repair  ot 
vandalism  damage  amounted  to  $1,000.00.     A  total  of  92  trespassers 
were  evicted  during  the  month. 


Net  Paying  Sales 

May 
1985 


Actual 
Est  imated 
Increase/ Decrease 
Increase/Decrease  (%) 


$4,686,452 
4,367,023 
319,429 
6.82 


Fiscal  Year 
To  Date 

$50,245,036 

48,397,668 

1,847,368 

3.82 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises  pay 
in  May  all  royalties  or  percentage  of  revenue  through  April. 


Santa  Clara  Sand  and  Gravel 

Sunol  Golf  Course 

Crystal  Springs  Golf  Course 


$29,396.28 
18,299.68 
13,820.55 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  9 

vehicles . 
Vehicle  Accidents 

During  the  month  of  May  there  were  4  accidents,   2  of 
which  were  possibly  avoidable. 

Industrial  Accidents 

There  was  1  lost-time  injury  in  May.     There  is  a  total 
of  19  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 


May 
1985 


Meter  Repairs 


CDD  -  all  sizes 


166 


May 
1985 


Peninsula  (inspected  and 
repaired  as  needed) 


135 
14 


Flushing 


The  flushing  program  was  suspended  in  May, 


May 
1985 


Mains  (all  sizes),  lineal 
feet 


Fiscal  Year 
1984-85 


2,926 

Fiscal  Year 
1984-85 

927 
166 
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Fiscal  Year 
1984-85 


1,333,200 
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WATER 


AND 


POWER 


MEMORANDUM 


June  25,  1985 


TO: 


RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 


FROM: 


T.  L.  CHUNG 


Deputy  General  Manager 


SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

The  snowmelt  runoff  period  has  basically  ended  with  the  arrival  of 
the  first  day  of  summer.     Hetch  Hetchy  Reservoir  reached  its  peak  level  of 
storage  on  June  23  at  347,000  acre-feet  --  13,000  acre-feet  short  of  spilling. 
Lake  Eleanor  filled  this  spring  and  Lake  Lloyd  reached  75  percent  of  its 
capacity.     April-July  snowmelt  runoff  for  this  year  will  end  up  approximately 
66  per  cent  of  normal  for  the  Tuolumne  Watershed. 

On  Sunday,  June  23,  operations  personnel  conducted  a  series  of  tests 
in  an  effort  to  determine  the  flow  capacity  of  the  Mountain  Tunnel.  Prior 
to  construction  of  Kirkwood  Powerhouse  in  1967,  historical  records  showed 
that  Mountain  Tunnel  was  capable  of  carrying  an  average  of  730  cubic  feet 
per  second.     Since  1967,  it  was  noted  that  the  average  flow  had  dropped  as 
indicated  by  the  reduced  generation  at  Moccasin  Powerhouse.     Inspection  of 
the  tunnel  in  1981  did  not  disclose  the  cause.     We  are  hopeful  that  these 
tests  will  enable  us  to  pinpoint  the  cause  and  eventually  the  means  of 
restoring  the  flow  to  730  cubic  feet  per  second. 


HETCH  HETCHY  OPERATIONS 


Storage  Conditions 


Reservoir 

Capacity  in 
Acre-Feet 

jLUi age  in 

Acre-Feet  on 
June  1,  1985 

P  &  "pr*  f*T\  1" 
rex wen u 

of 
Capacity 

^tnraop  in 

Acre-Feet  on 
June  1,  1984 

Perc  ent 
of 

Capacity 

Hetch  Hetchy 

360,400 

301,432 

84 

361,944 

100 

Lake  Lloyd 

273,345 

196,167 

72 

250,888 

92 

Lake  Eleanor 

27,100 

24,751 

£1 

26,823 

99 

660,845 

522,350 

79 

639,655 

97 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  for  the  month  of  May 
remained  at  240  mgd  by  the  use  of  San  Joaquin  Pipelines  2  and  3,  both  at  full 
capacity. 

Power  Production 

During  the  month  of  May,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouse  generated  44.820,  60.787  and  60.202  million  kilowatthours ,  respective 
for  a  total  of  165.803  million  killowatthours,  having  a  value  in  excess  of 
$2,500,000. 


